N 


10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
26 
27 
28 
29 


30 


BILL NO. S-85-07- / J 5 
SPECIAL ORDINANCE NO. 
AN ORDINANCE approving Civil City 


Purchase Orders #A-40690 and 
#A-40691 with May Stone and Gravel 


and Hixson Gravel and Sand, respectively, 
for the Street Department of the City 


of Fort Wayne, Indiana. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 


THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. That Civil City Purchase Orders #A-40690 
and #A-40691, between the City of Fort Wayne, Indiana, by and 
through the Civil City Purchasing Agent, and the Department of 


Purchasing and May Stone and Gravel and Hixson Gravel and Sand, 


respeceLu] ту ot om: 


the purchase of aggregates for the 
Street Department of the City of 
Fort Wayne per the specifications 
in Bid Reference #1204; 


involving a total cost of Fifty Thousand and No/100 Dollars 


($50,000.00) - (May Stone & Gravel - $30,000.00; Hixson Sand & 


Gravel - $20,000.00), all as more particularly set 
Purchase Orders and Bid Reference #1204, which are 
Office of the Department of Purchasing, and are by 
porated herein, made a part hereof, and are hereby 
ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be 
and effect from and after its passage, and any and 


approval by the Mayor. 


APPROVED AS TO FORM 
AND LEGALITY 





Bruce O. Boxberger 





Councilmember 






[~ 25 
gat 7 a £ 


forth In sarg 
on fire in- the 
reference incor- 


in all things 


in full force 


all necessary 






Read the first time іп full and on motion by tepuk 
seconded by ‚ апа duly adopted; read the second tine 
аҡ 2 Z= 


by title and referre о the Committee зене ү City 

Plan Commission for recommendation) ага 

due legal notice, at the Council Chambe ng, Fort Wald 
day of 


Indiana, on c tbe 
> 9 „а ofélock SM С 
i: DATE: PA dci xd | : ç 


seconded by LEY И 
passage. PASSED У SS) by the following vote: 


































AYES NAYS ABSTAINED ABSENT TO-WIT: 
-) ) 

TOTAL VOTES 42, né. 
BRADBURY L- 

=== | 
BURNS 
EISBART C 
GiaQUINTA У 
а ae T. ice 
HENRY 
REDD з c 
SCHMIDT سے‎ 
STIER 
TALARICO 


DATE: ааа 





SANDRA E. KENNEDY, CITY CLERK 
Passed and adopted by the Common Council of the City of Fort 


Wayne, Indiana, as (ANNEXATION) (APPROPRIATION) (GENERAL) 


Ж 22 
(SPECIAL) (ZONING-MAP) ORDINANCE (RESOLUTION) NO. / we. 
on the AF CK day of ТАНА . 219 ЖЕТІ. 





& E — 


SANDRA E. KENNEDY, CITY CLERK 













Indiana, 


19 БА VE 


Presented by me to the ayar of the City ої Fort Wayne, 
on the Ж e day of 


SANDRA E. KENNEDY, CITY CLƏ 
Approved and signed by me this ¿Z дау of _ дже 4 
19 Ре ^ at the hour of pA | ZO o'clo 


MJ 
WIN MOSES, JR., MAYOR 


tty ol Hort Wayne 
DEPARTMENT OF PURCHASES 
CIVIL CITY OF NUMBER ONE EAST MAIN STREET, ROOM 940 
FORT WAYNE 1980 FORT WAYNE, IN 46802 
MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS, ETC., TO: 


мег гус DY ІНЕ 
STATE BOARD OF 
ACCOUNTS FOR 
CITY UTILITIES AND 


STREET DEPARTMENT 880 
1701 S LAFAYETTE ST 
FORT WAYNE IN 46803 
HIXON SAND & GRAVEL INC 8213-01 
RR 4 
GARRETT IN 46738 
|2; 
DELIVER ТО: DEPART- : і 
МЕТ TOMSON STREET DEPARTMENT 
1701 5 LAFAYETTE ST 
FORT WAYNE IN 46803 


CASH DISCOUNT TERMS % IF PAID WITHIN DAYS FROM DELIVERY AND 
ACCEPTANCE OF GOODS OR PERFORMANCE OF SERVICES. (DEDUCTION FOR DISCOUNT SHOWN BELOW) 


ORDERED. MATERIALS, SUPPLIES OR SERVICES : 






BLANKET. P 


TON COVERING 
PARTMENT . 





VALID FOR PAYMENT. - 


THIS BLANKET PURCHASE ORDER 


SUBJECT TO COUNCILMANIC APPROVAL : 
ORDINANCE NO: 


оно оче stow wens cece ans — Sus oban soon өле Soan dame wool Сао Gee Sala аА 
^ . 


FOR MATION: PURCHASING 








UNLESS OTHERWISE INDI- 
COMPLIANCE WITH THE |CATED THE PRICES SHOWN 
DELIVERY DATE RE-[|INCLUDE ALL CHARGES 
QUESTED WILL AVOID |FOR DELIVERY, РАСКІМС, 
“FOLLOW UP" CORRE- |ЕТС., NECESSARY TO COM- 
SPONDENCE. PLETE DELIVERY TO DES- 

TINATION SPECIFIED. 












NOTE 







READ 
INSTRUCTIONS ON 
THE BACK OF THIS 

RDER 
| HEREBY CERTIFY THAT THE COST OF THE ABOVE PURCHASE IS FULLY COVERED BY 


UNENCUMBERED BALANCES IN THE ABOVE FUNDS AND THAT THE EXPENDITURE THERE- 
FORE HAS BEEN DULY AUTHORIZED AND APPROPRIATED. 


CITY CONTROLLER 





TAX EXEMPT wniess OTHERWISE INDICATED) 


THE ACCUMULATED FURCHASES DURING THE ABOVE 
TERM SHALL NOT EXCEED. THE АМТ DE $20000.00. 


EACH RELEASE FOR А PURCHASE RY THE BUYER 

MUST CONTAIN THE BLANKET PURCHASE ORDER NUM- 
ВЕК AND THE SELLERS INVOICES MUST. REFERENCE = 
THE BLANKET PURCHASE ORDER NUMBER TO BE зо 


МАУ ВЕ CANCELLED 
АТ ANY TIME BY THE PURCHASING DEPARTMENT. 


219—427—1101 


THE CONTRACTOR OR VENDOR, 
BY ACCEPTING THIS ORDER, 
AGREES TO THE GENERAL CON- 
DITIONS AND TERMS OF AGREE- 
MENT ON THE BACK OF THIS OR- 
DER. 


| HEREBY CERTIFY UPON MY OWN 
IZED BY A PROPERLY EXECUTED AND 


PURCHASE ORDER NUMBER 
A— 40691 
DATE 07/47/85 
9] REQ. МО. 00080 


THE ABOVE INFORMATION MUST АРРЕАВ ON ALL INVOICES, 


BILLS ОБ LADING, DELIVERY TICKETS, PACKAGES AND 
CORRESPONDENCE. 


INVOICE IN DUPLICATE 








APPROPRIATION г 
AND FUND NUMBER Í -28-41 28-1 20-4 4-274 


CO4069 1 UM ñ 









UNIT PRICE |AMOUNT 






























— аш 






20000.00 ` 
















UNLESS OTHERWISE INDICATED, 
THE PRICES SHOWN DO NOT IN- 
CLUDE TAXES OF ANY KIND. 


EXEMPTION BLANKS WILL BE 
FURNISHED WHEN NECESSARY. 


INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER 
034508-03 


PERSONAL KNOWLEDGE THAT THIS ORDER IS AUTHOR- 
APPROVED REQUISITION ON FILE IN THIS OFFICE. 









IF THIS ORDER DOES NOT 
AGREE WITH YOUR QUO- 
TATION KINDLY RETURN 
ІТ WITH АМ EXPLANA- 
TION. 

















DIRECTOR OF PURCHASES 





PER PER 





ORIGINAL (1) 





Reynolds+Reynolds DAYTON, OHIO LITHO IN U S.A. 


PPROVED BY THE lly OL LOL Way pe АТ КОИ ОТЕТШ 


ANIME A— 40690 

CCOUNTS FOR о DEPARTMENT OF PURCNASES UOJ 

ЯМИ. CITY ОЕ NUMBER ONE EAST MAIN STREET, ROOM 940 

EE RESPONDENCE, CLAIM VO ванної А Уни M E 

"A L COR š U , ЕТС., ТО: | REQ. мо. 90680 

STREET DEPARTMENT 880 GL Anger NERE О декла а tO SES 
1701-5 LAFAYETTE ST CORRESPONDENCE. 
FORT WAYNE IN 46803 INVOICE IN DUPLICATE 






E 
О MAY STONE & SAND 1580-02 А CIVIL CITY 


РО BOX. 11332 

ЕТ WAYNE IN 44857 
Lede а 
DELIVER ТО: DEPART- : 


MENTOR DIVISION STREET DEPARTMENT 


-1701 S LAFAYETTE ST 
FORT WAYNE ІМ 46803 AND FUND NUMBER T —2 8-1 28-4 20-14-27) 


CASH DISCOUNT TERMS % IF PAID WITH AYS FROM DELIVERY AND CO40490 CH В 
ACCEPTANCE OF GOODS ОВ PERFORMANCE OF SERVICES, (DEDUCTION FOR DISCOUNT SHOWN BELOW) 


ORDERED: MATERIALS, SUPPLIES OR SERVICES |AMOUNT 
TAX EXEMPT (ом за OTHERWISE INDICATED) 
BLANKET E. D... 












|таттом COVERING PURCHASES 
FARTMENT . 











SPECIFICATIONS IN BID REF 21204. 





STONE РЕК. 











| TERM OF AGREEMENT: E: 





THE ACCUMULATED PURCHASES DURING THE ABOVE 
TERM SHALL NOT EXCEED ІНЕ, АНТ OF 1250000. 99. 






EACH RELEASE FOR А PURCHASE BY THE BUYER - 
MUST CONTAIN THE BLANKET FURCHASE ORDER NUM- 
BER AND. THE SELLERS. ..INVOICES MUST REFERENCE => 
THE BLANKET PURCHASE ORDER PABER TO BEC po ue 
VALID FOR PAYMENT. 


















THIS BLANKET FURCHASE ORDER MAY ВЕ CANCELLED 2. 
АИ ANY TIME BY THE eels DEPARTMENT. ve 
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FOR| INFORMATION: PURCHASING 









UNLESS OTHERWISE INDICATED, 
THE PRICES SHOWN DO NOT IN- 
, | CLUDE TAXES OF ANY KIND. 





UNLESS OTHERWISE INDI- NOTE 





IF THIS ORDER DOES NOT 
AGREE WITH YOUR QUO- 
TATION KINDLY RETURN 
IT WITH AN EXPLANA- 
TION. 





COMPLIANCE WITH THE 
DELIVERY DATE РЕ- 
QUESTED WILL AVOID 
"FOLLOW UP" CORRE- 
SPONDENCE. 


-|EXEMPTION BLANKS WILL BE 
- | FURNISHED WHEN NECESSARY. 


MENT ON THE BACK OF THIS OR- 
DER. INDIANA SALES TAX EXEMPTION 

CERTIFICATE NUMBER 
ORDER 034508-03 


| HEREBY CERTIFY THAT THE COST OF THE ABOVE PURCHASE IS FULLY COVERED BY ||! HEREBY CERTIFY UPON MY OWN PERSONAL KNOWLEDGE THAT THIS ORDER IS AUTHOR- 
UNENCUMBERED BALANCES IN THE ABOVE FUNDS AND THAT THE EXPENDITURE THERE- || IZED BY A PROPERLY EXECUTED AND APPROVED REQUISITION ON FILE IN THIS OFFICE. 
FORE HAS BEEN DULY AUTHORIZED AND APPROPRIATED. 














READ 
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CITY CONTROLLER DIRECTOR OF PURCHASES 
PER PER 
Reynolds--Reynolds DAYTON. OHIO LITHO IN Ц S.A. 
ORIGINAL (1) 
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AGBREBATE BID # 1204 - НАУ 1985 - STREET DEPARTMENT кекек, IONE | 
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+ 4 4 ` , Li + 4 + , 
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MAY STONE 


титаннан ен ЧУ ВЯ НЕ ву ОН НАНЕ 


$5.25 


$5.25 


$5.45 


15.45 


15.55 


$5.55 


$5.90 


$8.65 


$4.15 


$10.13 
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BRUDI 


$6.45 


$3.75 


$3.95 


$5.68 


38,95 


- жо тож =< < = < 
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CANYON SAND 


$6.95 


14.00 


$5.10 


$4.25 


45.90 


18.90 
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PHOENIX STONE 


NO/BID 
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AGGREGATE BID № 1204 - МАУ 1985 ~ STREET DEPARTMENT ++ 


+++ CRUSHED LIMESTONE ява 
(4 


1,2,10F 
53,73 
5 
7,8,9 (ТҮРЕ P) 
7,8,9 (ТҮРЕ 0) 
11,12, (TYPE Р) 
11,12 (ТҮРЕ 0) 
RIP RAP 
SAND 
SAND 14 -2 
SAND 17 
SAND FILL 
GRAVEL 
GRAVEL 12,4 
GRAVEL BANK SCREEN 
GRAVEL BANK, UNSCREEN 
GRAVEL BANK, CRUSHED 55,75 
ТОР SOIL : 
BLACK DIRT 
PUG MILL 


CHIPPER BOX 


ADDRESSES; 
NEPITA 


= ж =< ж < =< ж ж = жо ж w w w жж = -— Ó ж =< ж жж жо жож w о ж = ош жоюш = = = =< = = =“ = = = = 


N & W GRAVEL 


PITA 
танитыны ы ыы ағаны 


43.50 


$3.50 


55.00 


42.50 


$2.75 


$2.25 


55,50 


$6.00 


$3.50 


"$3.50 


33.00 


12.95 


$2.95 
$2.95 
$4.25 


$7.50 





анны 


# STONE STREET 


+ 
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SOUTH ANTHONY EXIT E. OF MULDOON RD. 1/2 MI ON NORTH SIDE 


МИРТВ 
US 24/ 4 MILES WEST 1-69 


PITA 


$3.00 


$3.00 


$3.30 


$3.30 


55.10 


' 
+ 
+ 


+ =< ж = ж ж = =< “< =“ = ж ж A жж w =< жж ж.ж ож l = = w w w =< - = жо» w = 


ALLEN COUNTY STONE PIT А 
120 LOWER HUNTINGTON RD 


PICK UP 


HIXON 


PIT A 


$2.90 


$4.00 


$1.90 


$3.50 


$2.15 


$2.25 


$3.40 


$6.50 


#20/ТОН LOADS 


FORT WAYNE 


V 
t 
+ 


+ ж < =< ж =< =< ж < < ж < “< < “< = “< = ж a =< - = = =< =< = 





ALLEN СТУ STONE 


PITA 
нення 


$3.50 
$3.50 
$3.80 
$4.75 
13.85 
15.00 
$4.10 
51.55 
82.15 
$4.00 
$5.00 


$2.10 


45.00 


$2.35 


$7.50 
48.50 
42.15 


$49.00 


+ 
+ 
+ 
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OLD PR 


PIT 


ARIE 


A 


$1.25 





BRUPI 


FIT A 


+ 
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MAY SIONE 


PITA 
иптииииииииениинитиииетит а нн нин ин ОРО РАНО ТОРО EE ERE СА ОСС 


$3.00 
31.00 


$3.20 


$3.20 


$3.30 


45.30 
55.55 
$6.40 


$1.90 


$7.90 


$0.89 


8.50 


2100 LOWER HUNTINGTON RD 


FORT WA 





PIT В 


$3.40 


$3.45 


$3.65 


$3.85 


$4.10 


55.50 


$5.35 


$7.00 


NO/BID 


NO/BID 


40.80 


$40.00 


+ 
LI 
' 


t 
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BRUDI STONE 


PITA 


$4.50 


131.80 


42.00 


$3.45 


47.00 


РІТ В 


$4.50 


$1.80 


$2.00 


NO/BLO 


$87.00 


4 
' 
LI 


CANYON SAND 


PITA 


$5.60 


$5.60 


$6.50 


$6.50 


$5.00 


55.10 


12.90 


$5.00 


32.00 


13.50 


$2.50 


52.00 


$4.80 


58.00 
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PHOENIX STONE 


PITA 


$6.75 


$9.00 


$4.00 


$8.75 
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STONE STREET РТА 
5534 HOAGLAND ROAD 
HOAGLAND, IND 


HIXON 
617 BCR? 

DEKALB COUNTY 

STATE ROAD 205/CR7 SOUTH 1/2 MILE 


OLD PRAIRIE FIT A 
5833 SMITH RD 
FORI WAYNE 


HAY STONE - PIT A 
6100 ARDMORE 

FORT WAYNE 

НАУ STONE - ЕПВ, 
HIGHWAY 24 6 MILES Е NOM HAVEN 


` 


` 





‘DL - PH B 
BROOKS RD - 1/2 EAST LEO (OLD 427) 





CANYON - PIT A 
16916 FELL КО 
HUNTERTOWN IN 


PHOENIX ~ PIT A 
4820 INDUSTRIAL ROAD 
FORT WAYNE 





Powe upe э-э CITY OF FORT WAYNE 


TMENT OF PURCHASES | 
РЕ РТ. WAYNE. ,IND. Page 1 ot 2 
INVITATION ` ҒЗ 15 





| 


subject to the conditions om the reverse hereof, are requssted o the following Ми of 
supplies, equipment or services, for to destination 


as shown below. белесте shal! ішінде aD charges for биту. packing. Se ут Сао к Date May 28, 1985 


erue ава au и Carol Offerle: 427-1101DEPARTMENT OF PURCHASES [Date wanted 6/14/85 


| 





ROOM 940, ONE MAIN STREET, ЕОВТ WAYNE, IN 46802 
A22ress ws r РОКІ NINE, AN 
REQUIRED FOR DELIVERY TO: 
— ини T и 








Department Fund 

or Divisio STREET DEPARTMENT Appropriation No. 
1701 SOUTH LAFAYETTE STREET 

Address FORT WAYNE, INDIANA 4680 

RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 

Closing 


Time of Bi JUNE 14, 1985 at 10:00 a.m. 


TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY'S INDIANA SALES TAX EXEMPTI 
CERTIFICATE NUMBER I8 NO. 34505. PRICES SHOULD NOT INCLUDE THESE TAXES. See “Instructions to Bidders” No. 10 on reverse hereof tr details. 


TAX EXEMPT (Unless otherwise indicated) 
Materials, Supplies, Equipment er Services 





Quantity Unit 








AGGREGATES (STONE, GRAVEL, DIRT, ETC.) FOR USE BY 
THE STREET DEPARTMENT AND OTHER GOVERNMENT DEPART- 
MENTS OF THE CITY OF FORT WAYNE, INDIANA PER THE 
ATTACHED SPECIFICATIONS. THE TERM OF THE AGREEMENT 
SHALL BE FROM THE DATE OF AWARD UNTIL JULY 1 ) 1986. 


AFFIRMATIVE ACTION: On File Attached ж 


мо 


ЊЕ воза й 0 злого іо U рифи dad 77 Ыз NO ы" МА 
See instruction item No. 16 on reverse side hereof. К 
Terms | % cash discount if paid within  _ days from delivery and acceptance of goods or completion of services. 


> PROPOSAL OR BID 


opisno with the above Invitation for bids and subject to all conditions thereof, the undersigned offers and agrees, М this bid be accepted within a reasonable 
Price она пацов fo furnish any ог all of the items or render such services upon which prices are quoted, in accordance with the specifications Зр а capone 
price set opposite each item. 


Delivery of any or all of the items or completion of services indicated shall be made within days from receipt of order 
IMPORTANT (z^ фэ байты may be а deciding factor іш the award of an order, it is important that bidder: 


p: A Sign Here: 
— C aod Sanm У Gravel дика Ал 
peny 
Ри K „.тиь хәлде. 


jax Майы: kei Азза з „з сй 


- 2а а . AUNTELTOUA ен 


`` SIGNATUZES (BID SURETY AND PROPOSAL): 


PROPOSAL AND BID SURETY FORM 


PROPOSAL: 


In compliance with the foregoing invitation te bid and subject to al! ef the conditions thereof the undersigned offers 
and agrees, if this bid is accepted within в reasonable time from date of opening of bids, te enter inte a contract in ae- 
cordance with the prices stated berein. 

The Lega! Advertisement. General Conditions, Instructions to Bidders. Information fer Bidders, Бреста) Conditions, 
Specifiestions, and Plans spplring form s part ої this proposal. 


This proposal i» supported by the following bid surety as required by lsw and signatures affized thereto constitute 


both а ргореза) and bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): 
BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 


KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, аге held and firmly bound unto the City 
sof Рот Wayne. State of Indiana, in the sum et... Five Percent. (52) of Maximum Вій------- бела EEE 


вела 
to be paid on demand to said City of Fort Wayne, its successors and assigns for which payment well and truly to be 
made, we hereby bind ourselves, our hairs, successors, executors, and sdministrators, jointly and severally firmly by 
these presents. 
The condition ої this obligation is such that if the bid ог proposal attached hereto and made в part hereof and submitted 
te the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and s contract awarded 
te the undersigned bidder and the said bidder shall within ten (10) dass after notice of ssid award enter into a contract 
with the said City of Fort Wayne, State of Indiana, snd shall secure the performance of the same by bond or otherwise 
as may be required to the satisfaction of the City ef Fort Wayne, Indiana then this obligation shall be пы] and void; 
otherwise te be m full force snd effeet. 

З ч ПЖ corporate surety is furnished. if is necessary 
BID CHECK (ALTERNATE FORM OF SURETY): thet a certificate authorizing the -attorney-in-tact” 
Certified С 10 sign tbe boud accompanying the seme 
Cashiers 2 Check No. 














in the gum © Жм асти кылу See 





омана DIR FS 


- Bank 


————— MA 








en 
ef | o e. o p n ond A سو ہت مت نے مم‎ 
is herewith submitted and deposited їл lieu of bond under the same terms and coñditions as set forth in the above bond. 
Note: If Check is used аз Bid Surety—Attach here. 








Q(———————Ó Rd 











eese —— а soe нене: 





ие ow оо огоо поворотов еее res >. 





By “2% 


Signature ‘ef Persea Authorised te Sigs 


' Wigaessed by: | 
ume Ооба о Tuc D 
ENKA У си ЛЕО DRE... ЛЕ eene AND "ide ОРУ, t Sm Жон cete па 









OTHER FARTIES INTERESTED IN PRINCIPAL 
THIS PROPOSAL ..16916 Kell Road ^ 
(See 14—Siugnatures under General Conditons, etc.) “тен Мање ім Number — — — 
List all Parties if Partnership Huntertown, IN 46748 
жеееетесеее -......................................................................................... пиораовиитьо curly? UU Chey! State aad Zip Code . эзлә» 
Age ТЫЛЫ Ee В ЭИ... Ж S вест. о June 14, 1985 
Date- Әсе сы даты НИЕ ОВО 
w. ss... ............Ñ.É..Ñ...................................... ..................................... SEE COVER LETTER 
e mU EE F ы іони рі б INSURANCE COMPANY 
— нение ННН но nemen Г Меше об Company == Print sr Туре. ^ 
Witnessed/ Љу: Incorporated 1 1 
T : 2 X. 2 | In tbe State of; California ______ 
ИЫ á ZZ I I... LG ызы SURETY Š | ; 
Add = Сана 
e ; 


Attorney-in-fact 





? Die. June 141985. 


s w 


Transamerica Transamerica Insurance Company 
A Stock Company / Home Office: Los Angeles, California 
insurance Services 
Power of Attorney 





KNOW ALL MEN BY THESE PRESENTS: 

That TRANSAMERICA INSURANCE COMPANY, a corporation of the State of California, does hereby make, consti- 
tute and appoint - - - Gerald A. Dahle, John J. Pikel, Donald T. Belbutowski, or 
Joanne Mignerey, each individually of Ft. Wayne, Indiana - - - 


its true and lawful Attorney(s)-in-Fact, with full power and authority, for and on behalf on the Company as surety, to 

execute and deliver and affix the seal of the Company thereto, if a seal is required, bonds, undertakings, recognizances or 

other written obligations in the nature thereof, as follows: - - - Апу and all bonds and undertakings not 
exceeding in amount FIVE HUNDRED THOUSAND DOLLARS ($500,000.00) in any single instance, 
for or on behalf of this Company, in its business and in accordance with its charter, - - - 


and to bind TRANSAMERICA INSURANCE COMPANY thereby, and all of the acts of said Attorney(s)-in-Fact, pursuant to 
these presents, are hereby ratified and confirmed. 
This appointment is made under and by authority of the following by-laws of the Company which by-laws are now in full 
force and effect. 
ARTICLE МИ 

SECTION 30. All policies, bonds, undertakings, certificates of insurance, cover notes, recognizances, contracts of 
indemnity, endorsements, stipulations, waivers, consents of sureties, re-insurance acceptances or agreements, surety and 
co-surety obligations and agreements, underwriting undertakings, and all other instruments pertaining to the insurance 
business of the Corporation, shall be validly executed when signed on behalf of the Corporation by the President, any Vice 
President or by any other officer, employee, agent or Attorney-in-Fact authorized to so sign by (i) the Board of Directors, (ii) 
the President, (iii) and Vice President, or (iv) any other person empowered by the Board of Directors, the President or any 
Vice President to give such authorization; provided that all policies of insurance shall also bear the signature of a Secretary, 
which may be a facsimile, and unless manually signed by the President or a Vice President, a facsimile signature of the 
President. A facsimile signature of a former officer shall be of the same validity as that of an existing officer. 

The affixing of the corporate seal shall not be necessary to the valid execution of any instrument, but any person 
authorized to execute or attest such instrument may affix the Corporation's seal thereto. 
This Power of Attorney is signed and sealed by a facsimile under and by the authority of the following resolution adopted 
by the Board of Directors of the Company at a meeting duly called and held on the 17th day of October 1963. 

"Resolved, That the signature of any officer authorized by the By-laws and the Company seal may be affixed 

by facsimile to any power of attorney or special power of attorney or certification of either given for the execu- 

tion of any bond undertaking, recognizance or other written obligation in the nature thereof; such signature 

and seal, when so used being hereby adopted by the Company as the original signature of such officer and the 

original seal of the Company, to be valid and binding upon the Company with the same force and effect as 


though manually affixed." 
IN WITNESS WHEREOF, TRANSAMERICA INSURANCE COMPANY has caused these presents to be signed by its 
proper officer and its corporate seal to hereunto affixed this 12th day of April ,19 85. 
By ; у 2 
(ін. Tanner, Vice President 
State of California ) 
County of ) = 


On this 12th dayof April , 1985 , before me LaVerne Wolff, a Notary Public in and for the said 
County and State, residing therein, duly commissioned and sworn, personally appeared J.H. Tanner personally known to me 
(or proved to me on the basis of satisfactory evidence) to be a Vice President of TRANSAMERICA INSURANCE COMPANY 
the corporation whose name is affixed to the foregoing instrument; and duly acknowledged to me that he knows the seal of 
said Corporation; that the seal affixed to the said instrument is such corporate seal; that it was so affixed pursuant to 
authority given by the Board of Directors of said corporation and that he signed his name thereto pursuant to like authority, 


and acknowledges same to be the act and deed of said corporation. а / 
Z же, 2; 
Си 


ҒТА ONE WOLFF LaVerne Wolff, Notary Public 

VEW PRINCIPAL OFFICE IN 
8 LOS ANGELES COUNTY 
My Conruission Expires duae 27, 1986 









(Continued) 2-84 


7 


І, W.G. Freeman, Assistant Vice President of Transamerica Insurance Company, do hereby certify that the Power of Attorney 
herein before set forth is a true and exact copy and is still in force, and further certify that Section 30 of Article VII of the 
By-Laws of the Company and the Resolution of the Board of Directors, set forth in said Power of Attorney are still in force. 
In testimony whereof | have hereunto subscribed my name and affixed the seal of the said Company this 14th day of 


dune- о 19885 ; 


W.G. Freeman, Assistant Vice President 
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ССКЕСАТЕ COSTS: 


DELIVERED PICK-UP 
ZONE ZONE ZONE ZONE City Trucks at Bidders 


No. 1 No. 2 No. 3 No. 4 Plant, Price Per Ton - 
Show Location. 
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rushed Limestone: 
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PLEASE LIST LOCATION ADDRESS FOR PICK-UP OF MATERIALS: 


Location "A"; 6۹1 ELL Roan ر‎ sos ТИ; 


Location "В": 


иде 
Location "С"; 
датата кои еди инат и И о ао оа 


com SP B Расе 20 ої 


21 


Reference Мо. 1204 


NON-COLLUSION AFFIDAVIT 


STATE OF INDIANA, 
А Акел. COUNTY 


The undersigned bidder or agent, being duly sworn on oath, says that ће has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him. 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid- 
ding, and that this bid is made without reference to any other bid and without any agreement, under- 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 
:ndirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract . 


waaka изаар» ш) qa ukun а айа ар wn QE АР ik is Ар ар ФБ ңар ls asss ае 


Firm or Сосо 


Subscribed and sworn to before me this 1 D RUNE day cr Alag, EOM к SCR 485 
Му Commission Expires 
WERE = САС ДО Z: 





m 





еттен тен ETE 
fos 


3 


EA 
425; 





` STATISTICAL. INFORMATION 
FOR 
Е АСТІОМ/СОМТВАСТ COMPLIANCE 


Rose M, Rodocker 
(information Given Ву) 











| Rose М, Rodocker 
etur (Person Fillin Out This Form And Date) 












HANDICAPPED EMPLOYEES 
| Other | 


TOTAL 
EMPLOYEES 


= 
ч 


: 
| 






































as follows: 


|, Ж НЫШАТ $ 


„А 


Dos 
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GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 


- 


Y „ко 
-. № Вресія! Conditions: Special conditions Incleded Is the Bid Document shell take precedence over азу Provislone ecipclated Ветестьфег, 


t. Applicable Laws: The Revloed statutes of the State of Izdlane, and all City ordinances Insofar as they apply to the lews of exo petitive bidsing, 
soatracta, ard purchases, are made а part hereof, . р . Е 


ї Мене Compansctionr Insofar ы Worksen's Compensation Act Те concerned, the bidder ст contractor agrees to furis ал Sid, вина. 
- cate from the Industrial Board of Indiana, showizg that be H {д compliance with soch law, whesever ruch certiScetes аге recuired ја te БЧ 
ГДеєттьсо, 2 Е 


4. Darrincesmcmts and DsdesxniScat'oes: The bidder, 10 атам an order er contract, agrees to protect, defend, &»d save the City harmless арыла: 

азу бесзаза for payment ЊЕ the use ef any patented-macerisl, process, article, or device that шау enter Into the menufaccure, eonetructios, се 

.. + form x part of the work covered by either order or contract scd be further agrees to indemnify and save the City harmless from sults or оса 

ntt 70€ every nature and сеепуцов drought arzi=sç !t, for оғ on њесовљћ of any Injuries ог Фатоарев received or Fostained by в party or parties, by or 
from any of the acts of the сог“: » Bis servants, or врели. 


To thie extent the bidder or contraccor арте to fered adequate Public Liability and Property Damage Tesurance, the amount of which will be 
determined by the City whenever och Inrcrance la dered тесечғагу. When so required the types and amounts of [nscrance to be provided is 
веб forth ја the Bid Docurent, 


‘° & Рева: Prices chocid be stated Їз waite of quantity rpecifed In the БЫ Doccment Та case of discrepancy in competi the amount cf Фе BU 
UD the unit prices qooted will govern. | LC sp: 


€ Deifrery: Qoots сте should incloda all charges “for delivery, pecking, crating, containers ete. Unless otheam=ise кате ty the bider price 
qooted will be considered га. being based on Celivery to the destination dexignated jn the Bid Госитвев! and to Include all delivery ard Мея 


3. Specit cations: Unlees otherwise stated by the bidder the propose! will b+ considered zs beleg in ctrict accordance with the rpecifcations ext. 
Ened fm the ВМ Document 


Belerences to a particclar trade Pace, manufactures estsloç cr model number аге mede for descriptive purposes to коске the bidder ја Ідіть 
preting the requiremests of the City. They should nct be conrmued as excluding proposals es other types of materiale, ectipment and горе 
However the bidder, и awarded а contract, will be reqcired to fzrz|ih the particular {tes Teferred to is the epecifcailoca or descrixtion wiers 
в берегісте of sbsiitction ја clearly росі esd deserted ја the proposal 


3. Bamplee: Samples, when Teqterted, mort be furnished free of expense to the City aad М nct destroyed, will оров Teqvest be returned at the 
bidders exhi, 


Ф. Cask Disceants: Time {п connection with cuh dlacoint cfered, will be computed from date of delivery and scceptasce st Яра) Gextination ог 
from date properly executed claim voucher is Teceived, if tbe latter date is leter than the dete of Celivery ard acceptanca. 


16. Taxes: The City is Seserally «леп from Federa) Госім and Indiana State Sates Tax Quotations must be separated to show the emocrt to 
be &dded for taxes of any kind И applicable. Prices boud act Include tex The City will Рау ruch taxes as are applicable to this Purchase. 
Доєзріса forms will be furnished whererer гесезазгу. Taxes wherever indicated and which are applicable to this purchase, wil! Bt be sadlect 

- Жо any trade се сы discounts i 


11. ВМ Ін(етзавібіеє and Rejection: The City reserves the ght to wxive informa! Hes већ i»ectüste-t with law or to relet азу er al bii 


12. Awards Unless otherwise грес ид fn the Bid Docomert the Ciz reserves the right to Accept any item із the bid. Unless otherwise stated in 
the Bid Document bidder: may schnit Proposals оч any item ог group of kenn provided however that the uait prices are chown аз requected. 


12. Payments: Parta! payments ша; be made туол presentation c! properly executed claim voucher unless otherwise rated In the Bid Doc cm ent 
The бла! payment will Se mace ty the City when the materials, rapplies or equlp=ent bas been fully delivered and accepted ог the work com 
pleted to the foil satic’action of the City. 

м. Sie": Signetere: Pach Proposa] form mest be Ишлей by the bidder with bis usual aizsature. АП а: стане shoul? Se in full. 

Bide by регељетљујр аа include the names of the zare compecizg the рагізегьзі? end must be sigred by one or more of the sartzers În 
the folowing marzer; “Icha Jones and Јака Smith, dda, SolchJones Company, ty John Jones, в parizer’, 
Bids by eorporstions mur be &igzed with the nares of the corperation, followed by the sizrature and designation of the president, viet president, 
ӘС person sctherised to bind И Із the mawar. 
Н. Ты rosssexful bidder, ст fOntrECL:, вте tha: be will cooply with Indiana Ала 1561, chapter 298. section 10, being Burne Indiana Sumu 
22161944 кревет recoiring such bidder, contr 2151, ог big :اجام دارع‎ ве ts discrimina with Mabet: 13 hiring, чето, termi, соса 
tons, or privilese: of eSsloyment Secacse of mace, colcr religion, cational origis сг ancesry. 
1& Unless слетува Specttcally tndlested under the individual Петр Ја che legal advertisement or !nvitation to tid, all bids һал be вла t2 
the folles. 8 
&) А Bid bond, держ cf баз, cortifed check er Bizk CaaXtez3 Chock tn the SOx specified, drawa оз а solvent bask payable to shy 
Cu ef Fort тауга ст to ve есітісіс: «Ітігсе there. 

b) The кесесі Midler will ba required to furz!sN s bond ст Сетек Сес өз t schent back, zaritle to the City ct Fert Wayce or 
to “56 contracting Сине therecd, іл the soour: преса ва in the које cf bids wanted cr the laviana 5 tid, аз з о ршагады+ for the 
1811515] performance (егес? 

17. ӛжіншіһіес and расну ef Bidet 
а) Propovels, to receive ccnalderaticn, murt Se received z:let to the specifed time of closing да designated In the Uvizat!on, 

b) Bidders meet cse the Bid Docent ргсрсгаї fom farntaked by the City as none cther will be acceztad. Proposal forms mest be returned 
` ` Inter Remora! of any рап tharect may invalidite the bid, ; 
«У Bidders аге recoeted to tse the 314 Ezvelcpe 14 ботиле by the City, сг other малу, identifed envelope t> assure proper hardiing, || 
"Envelopes 150234 Se sealed wien сате with Information cn the face of the Bid Гънс, о identify the bid, ez. Bid Pafamerce au bee 
ard desta of closing srd Clty Ageacy Involved. й 
4) Верати proposals сп be subcitted сл each хе/агассе xa r, 
e) Рторовац $4754 асу атағсты or corrections Zemon шау be selected unless explained сг встає cver The alpcatzre of the Udder, 


mrd-Oumalesion ve Dept. of Purchaslog, 


"ом ozs s CITY OF FORT WAYNE 
; y DEPARTMENT SE Besser gonna 
: INVITATION | | 








Page i a 3 
ви No... 31204 — 


Date May 28, 1985 
Date wanted 6/14/85 | 





und ава au ы Carol Offerle: 427-1101DEPARTMENT OF PURCHASES 





ROOM 940, ONE MAIN STREET, FORT WAYNE, IN 46802 
Aaa m „оо За ат l эр, БОКІ МАЈА, LN 
— FOR DELIVERY TO: 
Departmen’ 
or Divine STREET DEPARTMENT 
1701 SOUTH LAFAYETTE STREET 


Address FORT WAYNE, INDIANA 46803 


RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
Closing 
Time af Bi JUNE 14, 1985 at 10:00 a.m. 
CERTIFICATE NUMBER 1$ NO. beds, PRICED SHOULD NOT INCLUDE THESE TALES Ser ТА тыв атта INDIANA SALES TAX EXEMPTION | 
TAX EXEMPT (Unless otherwise indicated) 
к= cg a а 
Quantity Unit Material, Supplies, Equipment er Services ы „Тогај 


Fund 
Appropriation No. 






AGGREGATES (STONE, GRAVEL, DIRT, ETC.) FOR USE BY 
THE STREET DEPARTMENT AND OTHER GOVERNMENT DEPART- 
MENTS OF THE CITY OF FORT WAYNE, INDIANA PER THE 
ATTACHED SPECIFICATIONS. THE TERM OF THE AGREEMENT 
· SHALL BE FROM THE DATE OF AWARD UNTIL JULY 1, 1986. 


AFFIRMATIVE ACTION: On File Attached P4 








Bid Bond required 59 Я —200.00— 4 Performance Bond ХХ = NO 
See instruction item Мо. 16 ot reverse side hereof. 
Terms__% cash discount if paid within_____days from delivery and acceptance of goods ог completion of services 


PROPOSAL OR BID 


In compliance wi роте invitation for bide and subject to all conditions thereof, the undersigned offers and agrees, M this bid be accepted within a reasonabl 
time from date of closing, to furnish any or all of the ams or render such which prices are quoted, in accordance with with the specifications applying and at th 


Delivery of any or all of the items or completion of services indicated shall be made within days from receipt of ordei 
IMPORTANT (G^ Аз delivery may be a deciding factor in the award of an order, Н is important that bidder 





thy information 


[T SE fügn Here: 
PHOENT „БОМОВСАЕЕ.. IERIALS.. 
E 22 ING; 





ма 4820 І а EE Î 
E м ae Fort Wavne. Тп 46925 Sei over 





о 


as follows: 


АН a LS. 


— Tp 


~Oxmalasloner Dept. of Purchasieg, 


Deen! 


жоға Безе of : 
слу of Fort rayne, 19 У 


rage z OI 21 


* 


GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 


-.. № Ерін Onions 


. `... 
t Зресія) conditions Incle2ed4 la the Bid Росшвевћ shell take precedence over азу provisions роја kerewnder, 


$ Applicable laws: Tse Revised ststutes of the State of Таля, and all City ordinances Insofar ва they apply to the laws of ecx=petttive didsing, 
.. Sentracts, ard purcheses, are made а part hereof, . Ў š 


& Workmen's Compansatent Insofar ма Worksen's Compensation Act Is concerned, the Bidder or contractor agrees to furnish аз oficial, би. 
са» from the Industria] Board of Indiana, skowizg that be Is {д eorspliance with soeh lew, whenever such certifcates are required із the БУ 
Doreen < Y 


4. TPafrburem«nt: and Indemnification: The bidder, If swarded an order or contract, agrees to protect, defend, and seve the City Загузієза арылы 
һау demand for payment foc the use cf апу petented-macerisl, process, article, or Фетсе that may enter Into the manufaccure, construction, cr 


2. + form x part of the work covered by ether order or contract acd he farther agrees to indemnify and save the City harmless from sults or ations 
ntt оС every nature and description Srought ағыс it, for or on &ccount of any Injuries ог damages received or sostained by a party or parties, by or 


from any of the sete of the contactor, bis serranta, or врели. 


Zo thie extent the bidder or contraccor agrees to "стаз sdecuate Public Liability and Property Damece Tesurence, the amount of which wif be 
determined by the City whenerer roch insctanes tz dece сесевљагу. Wher зо recuired the trpes and amounts of Irsurance to be prorided is 
веб forth ја the Bid Document, х 


“° РА: Prices тісі be білем In unite of quantity грес!2ед in the ВИ Document In сезе of discrepancy In «қарайын Фе amoun? cf the У 


а the unit prices qooted will povera." у E 


€ Delivery: Саса ска should Include all charges - от delivery, packing, cating, containers, ete. Unless ctherwise cteted by the Bidder prices 
Quoted will be considered zs- being based on delivery to the desticatton designated in the Bid Documest and to Include all delivery srd peelicg 
РА «Һаггәв, 7 : $ 


&.:*"Bpecifentions: Unless otherwise stated by the bidder the propose! will be considered as being În ctrict &ccordanee with the specications ot 
Ened fm the Bid Document 


Relerences to a particclar trade name, manufacturers сагаїот or model number are msde for descriptive purposes to оке the bidder In ње 
preting the requirements of the City. They should not be construed аз excluding proposals es other types of materials eccipsent аза fortes, 
However the bidder, If awarded а Contract, will be required to furnish the perticular Пе referred to in the *pecifcailons or description niers 
в departure or крђец-Моп ја clearly sond szd described In the proposal 


3. Bamples: Samples, when Teqtested, mort ba forntahed free of pease to the City and if nct destroyed, will орол тезе Be returned at the 
bidders егрећье, 


9. Cash О{ьсесзїз: Time {п connection with cash Qiacont efered, will be computed from date of delivery and acceptance st Snal destination or 
from date properly executed claim Youcker is received, if the latter date is later than the dete of delivery acd acceptance. 


10. Taxest The City Us geserally €xezpt irom Federal Excise and Indiana State Sates Tax Quotations must be separated to show the amecst ts 
be added for taxes of any kind if epplicable, Prices цот mci Include бах The City will рау such taxes аз ars @oclieable to this purchase. 
Exe=ption forms will be forniched wherever recessary. Taxes wherever Indicated end which are applicable to thls зсгебаье, will Bat be scblect 

- fo аву trade се сљаћ discounts 


11. ви Ixfecmaliies and Rejection: The City reserves the right to чате informalities већ есеист with law or to relet any or ell bids 


IZ. Awerd: Unless otherwise тресібеі in the Bid Docoment ihe Сәу reserves the right to accept any ftem n the bid. Unless otherwise stated із 
the Bid Document bidders may submit proposals oq алу item or group с” Hens, provided however that the aait prices are bown as ге i erte, 


14. Payments: Parts! payments ша) be nads троп presentation of properly executed claim voucher unless otherwise stated In the Bid Decement 
The бла! payment will be made Еу the City when the materials, горріїєє or equipment bas been fully delivered and ассерыі ar the work сос 
pleted to the foll занесна of the City. 

14 Bi". Slgnetures Fach proposal form mur be ис by the bidder with bis vaca! aizsatere. All вісзабігоє should Зе is full. 

Bids by pertnerat!p should include the names of the pannen compaxing the partnership end must be signed by one or more of the partners In 

the folecing жалгас; “Jeka Jones and Sees Smith, dda. Зі Јоле. Сос-расу, bz John Jones, а рагіљег”. 

Bids by corporations тл: be ай «4 with the nares cf the corperation, followed by the gizr ature and designation of the president view president, 

9f person suthorised to bind И is the matter, 

Ы. The rosexfo! bidder, or sontractct, agrees thar Se will comply with Тала Аса 1561, chapter 208. section 10, being Buras Indiana сала 

2214-1544 есррієтеті recoirirg ruck Sidder, contractor, or bls echcontractor no to Ciscriminace with mper to biraz, tenure, temi его 
tons or privileges of employment Decacse of гасе, сыст religicn, таї!спа] спаја or ancestry, 

16. Uzle сети ње гәеіі-АПу indicated under De indivigzal Isting In the lesa] advert!se=ent or invitation to kid, ail bidr га be асъ te 
the folowing. | 
з) A Bid bond, deposit cf cash, гей ева chack er Bank Cashiers Chock, а the вості wrecifed, drawa on a solvent bast parable to thy 

Сту ef Fort Warz се to the есстісісі discs there, 

b) The косыл!) Балет will be га t5 Ста s bond ст Сегмева Qek Ол t hent bask. parable to the Су cf Fe Waste or 
to the contracting division Шеттсі, (л the sour: прес! фі In tte сомот cf bids wanted cr the invítitinz 5 bid, аз à ра for зе 
fsithfs] performance erect, 

17, Subdecisclen and распре? Bids 
а) Propels, to receive ccnakceration, mest Se received prior to the ігесібед time of closing аз designated tn the Livization. 

b) Bidders meet tse the Bid Docs ant ргерсља] form farmlabed by the City ш none cther will be acceptad, Proposal forms Dest be retine 

77 Ши Вароты of алу par tare may invalidate che МА, Е 
ey Bidders «re теңселе to tre the Bid Z=velcpe № бастахо by the Су. ог other и 1а Ну, identified envelope їз rsum proper handing, 
-Envelopes 150234 Se caled wien соула with Information on the face of the Bid Zuwecze со identify the bid. Cz. 3:4 Pafenrce лозе 
вед ¿ste of «04128 ard City Agescy ідтої ей, f 
d) Seperste proposals mest be раси ca ect гч?вгассе sumbar, 
9) Procol: Xivirg £27 ERA ст ветот Zemon шау be мәне unless ара пе CF neted ever he alpnatzre of the Udder. 


PHOENIX STONE & LANDSCAPE MATERIALS, INC. 


4820 Industrial Road * Fort Wayne, Indiana 46825 
Telephone (218) 482-3474 


Qne ІЗ /7# 


City of Fort Wayne 

Attn: Contract Compliance Officer 
1 Main Street Коош 420 

Fort Wayne, IN 46802 


ВЕ: Bid #/2o4/Aggregate for the year 1985 
Dear Sir or Madam: 


Phoenix Stone & Landscape Materials, Inc. intends to bid with 
reference to the above. This letter is sent to demonstrate that 
Phoenix Stone & Landscape Materials, Inc. will follow and abide 

by all applicable EEO/Affirmative Action requirements necessitated 
by federal government, State of Indiana and City of Fort Wayne with 
respect to this project. 


In addition, Phoenix Stone & Landscape Materials, Inc. will not 
engage in any discrimination against any person on the basis of 
race, creed, color, sex, national origin or religion. 
Respectfully, 


(рій фе "беде. P leto Эно, 


Phoenix Stone & Landscape Materials, Inc. 


Wiggs LAY 
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AGGREGATE COSTS: 
ese 30515: 


DELIVERED PICK-UP 
ZONE ZONE ZONE ZONE City Trucks at Bidders 


No. 1 No. 2 No. 3 No. 4 Plant, Price Per Ton - 
Show Location. 


з 
о 
з 


"д" "ви 
Crushed Limestone: 




















1, 2, 10Р кари но а ааа ашы ете ана EE 
23,5 73 тшше: ыш ш, E СОЕ e E Lo i һы у а. 
4, 5 РЕЯ A — s зшщ 
7, 8, 9 (Type "р") коо, ne е XE т=ш=; ae ME ETE 
7, 8, 9 (Type "O") exce қын UC LE 5 Е ңы 
ЕЗ 12 (Туре "р") ые E eu mE M FT APIS а E Ма АМ 
Ll, 12 (Type "o") ETE UNS РУ су ИА ddr LEE ды OUTIL EUM, ак 
lip Rap o И Ve m M cs Ë up om E = ЗА UE ЕЗ 09 
sand а Ф807 Bud ENIM ME ET EO жы Ва JEU eo елы. 
апа 14-2 тиры. БАЙ eters ли) > ЗА У АНЕ = а — eS ees 
апа 17 TOM m SUED VE d s Eee 6:75. Lec c AR 
and Fill UMSONST) ове врати M NEL ue CUN UT or АА RR T zd nom 
ravel 2 5734 A Зе UM MED RN EST Alt раса Жау; 9.00. EcL КИ ат оти 
ravel 12, ух НГ п ELE uia t. 6.00 зе амі 
ravel Bank Screened аа и Sev НО ВЕ. ОНИЕ РЙ, ce ЕЕ = Su с рог Еко 
ravel Bank Unscreened SURE ЖОШ, ЖКО. TES E ам СКИ Се са E 25 шудо. тенор MS 
ravel Crushed 53, 73 au pte stam AC TRE х Ям Кы мей 2. ср 
2р Soil pape 11.00 euh. qs HG ep 8.75 Қа БЕЗ EE з 
Lack Dirt Ж-О РАД KENT am Tod. ADET NET AMA MEM бан Ессе AER UNE 
ig Mill Ape rcs е ЖЕ deem s елш қ ана АСТА АҒЫ 
lipper Box RN NER =й. {ге e, дане. MORES ЕУ e E = ANC ESE 


= "J~ << xw Gi 


PLEASE LIST LOCATION ADDRESS FOR PICK-UP OF MATERIALS: 


Location "A"; 4820 Industrial Road PHOENIX STONE 5 LANDSCAPE MATERIALS, INC. 


Location "B"; | 482-3474 


о 
Location "С": 


аат Ен пси си а До дО I 


„гт ОР 8 Расе _ 20 o£ 21 


Reference Мо. 1204 


NON-COLLUSION AFFIDAVIT 


STATE OF INDIANA, 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnersnip represented by him. 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid- 
ding, and that this bid is made without reference to any other bid and without any agreement, under- 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 


indirectly, any rebate, fee, gift, commission or thing of 22. 22 ог contract. 
ALt A fee а PRES. 


Bidder or Agent 


For PHOENIX. STONE__& LANRSCAPR MATERIALS, ІМС 


Firm or Carporation 


Subscribed and sworn to before me this Ao s ы Д сел ES 


Му Commission Expires 


Tite ТЕ DET Gets Ld. =Z... z. Alle Ca. 


š Pape 2l oe 


PROPOSAL AND BID SURETY FORM 
PROPOSAL:. 


In complisnce with the foregoing invitation to bid and subject te all of the conditions thereo? the undersigned offers 
and agrees. if this bid is accepted within а reasonable time from date of opening ef bids, te enter into s contract In ас. 
cordance with the prices stated herein. 


The Legal Advertisement, General Conditions, Instructions te Bidders, Information for Bidders, Specia? Conditions, 
Specifications, and Plans applying form 8 part of this proposal. 


This proposal is supported by tbe following bid surety as required by lw and signatures affixed thereto constitute 
both в proposal and bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): 
BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 


KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigred, are held and firmly bound unto the City 
ef Fort Wayne, State of Indiana, in the sum of Ш QE 





а d E Dollars, 
— M À—— ÀáÀ— š 
to be paid on demand to said City of Fort Wayne, Из successors and assigns for which payment wel and truly to be 


mace, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 








The condition of this obligation fs such that if the bid or proposal attached hereto and made а part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and а contract awarded 
to the undersigned bidder and the said bidder shall within ten (10) Gays after notice of said award enter into a contract 
with tke said City of Fort Wayne, State of Indiana. and shall secure the performance of the same by bond or otherwise 
25 may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void; 
otherwise to be in full force ard effect. - 


НЕ corporate surety is furnished. it is т.есезэвгу 
BID CHECK (ALTERNATE FORM OF SURETY): that a сет сасе authorizing the “nttorney-in-fact” 


Certified O а у 10 sign the bond зсестревуї» | the same 
Cashiers ТУ Check 1204371 _ in the sum of 
AP. 2 e 5 


lars 











—— 









7 2 И АЕ 
ef 5 2 : ——— r" n Бала uu 
is herewith submitted end deposited in Нео of bond under the same terms and conditions as set forth in the zbove bond. 
Note: If Check is used 2s Bid Surety—Attach here 








= 


SIGNATURES (BID SURETY AND PROPOSAL): 


ame Biécer—Pzst er Туре 


—— 


VWimessed Бу Signarure eY Person Autherised бо Sigs 


222% Ды әй. ки BIDDER Ba S ADE 


OTHER PARTIES INTERESTED IN PRINCIPAL 





AND «Еу... —— 
THIS PROPOSAL 4820 Industrial Road 
(See 14 —Sigzatures uncer General Conditons, etc) Stree: Name acd Ne=ber 
t n ies if Partnershi 
E pA OPE IUE ууу: Fort Wayne In. 46825: л  — 
City, State and Zi? Code 


а... пп MÀ — 


Witzessed by: Incorporated 
4 In {Бе State of 


. 
и —— À —— — — سے‎ — 


oU E 12 ЛЕ НГ COUNT О Е НУ 


-- 


Address 


— — h. M — م‎ 


Bye осы ооо и NUM. E 


PHOENIX STONE & LANDSCAPE MAT'L 
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MBE/WBE STATEMENT 


FOR 
CITY OF FORT WAYNE, INDIANA 


BID NO. 1204 
BID DATE: Z /d-g5 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
presently preparing an ordinance concerning minority апа 
women's business participation for City contracts. This 
project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals and to 
further meet affirmative action requirements, the 
undersigned commits Д д percent ( ), аз а goal, of 
the undersigned's total bid to minority/women's business 
participation. In that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 


е 


Name of Firm Type of Work 
E 
- > N / 7 
Ve 
2 Е; / 
Es 
4. 
Submitted on: 
By 
Business dress 


Phone Number: 








MAY STONE& SAND, Ine. 


6100 ARDMORE AVENUE • FORT WAYNE, INDIANA 46809 • PHONE (219) 747-3105 





Re; City of Fort Wayne Bid #1204 (6-12-85) 


WRITTEN STATEMENT OF COMPANY POLICY-AFFIRMATIVE ACTION POLICY 


It is the policy of May Stone and Sand, Inc. that Equal Employment Opportunity 

be afforded to all qualified persons without regard to race, sex, religion, color, 
or national origin. In support of this policy May Stone and Sand will not dis- 
criminate against any employee or applicant for employment because of race, re- 
ligion, sex, or national origin. The May Stone and Sand,Inc. will take affirmative 
action to insure that applicants are employed, and that employees are treated during 
employment, without regard to their race, religion, color, sex or national origin. 
Such action will include, but not be limited to: recruitment, advertising or solic- 
itation for employment hiring, placement, upgrading, transfer or demotion, selection 
for training including apprenticeship rates of pay or other forms of compensation, 
layoffs or termination. 


May Stone and Sand will abide by all City of Fort Wayne, State, and Federal laws 


that relate to Equal Opportunity Employment. We will also make every effort to 
encrease hiring minorities at all work levels. 


Dave Davis, President 
May Stone and Sand 


МА 


CRÜSHED LIMESTONE @ AGRICULTURAL LIMESTONE ув г š 
= SAND ® GRAVEL @ FILL MATERIAL ® BANK GRAVEL ес materials far progress 


rarm ore s CITY OF FORT WAYNE 


DEPARTMENT OF PURCHASES 


1 21 
ЕТ. WAYNE, IND. Раге of 21 
INVITATION Ref. No. 1204 
Quotations, subject to the conditione on the reverse hereof, are requested om the following Mat of 


as show: below. Queens shall мы ап charges for delivery, pacta, me RE нано Date .May 28, 1985 
с лы м Carol Offerle: 427-1101DEPARIMENT OF PURCHASES [Date wanted 6/14/85 





Adare ROOM 940, ONE MAIN STREET, FORT WAYNE, IN 46802 








ІКЕБІ, FORT M WAYNE, IN 

REQUIRED FOR DELIVERY TO: 

Шы FUR DELIVERY TO: 

Department Fund 

ог Division___ STREET DEPARTMENT Appropriation No. 
1701 SOUTH LAFAYETTE STREET 

Address FORT WAYNE INDIANA 46803 


RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 


СІ . 
Time of Bi JUNE 14, 1985 at 10:00 a.m. 


TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX THE OITY'8 INDIANA SALES TAX ЕХЕМРТІ 
CERTIFICATE NUMBER I8 NO. 84508. PRICES SHOULD NOT INCLUDE THESE TAXES See ton: to ON 


" No. 10 on reverse hereof for detalis. 
TAX EXEMPT (Unless otherwise indicated) 


Quantity Ган Materials, Supplies. Equipment er Services P = 
Pacino E SINT Sane UP MET UNTIL ры. Ame: 





AGGREGATES (STONE, GRAVEL, DIRT, ETC.) FOR USE BY 
THE STREET DEPARTMENT AND OTHER GOVERNMENT DEPART- 
MENTS OF THE CITY OF FORT WAYNE, INDIANA PER THE 
ATTACHED SPECIFICATIONS. THE TERM OF THE AGREEMENT 
SHALL BE FROM THE DATE OF AWARD UNTIL JULY т, 1986. 


АРЕТЕМАТТУЕ ACTION: Оп File Attached ae 








Bid Bond required 19 Oe оры pana uy ала О = NO 


: жаланы сы ke hee ОПТ ДИ 
See instruction item No. 16 oc reverse mide hereof. 


Terms | 9 cash discount if paid within | days from delivery and acceptance of goods or completion of services. 
PROPOSAL OR BID 
UI E DP е ВА EE EE EUR A E РР рр 


price 
Delivery of any or all of the items or 


г 





sam (дд. PEDO RE QVE. 


L a о SI AIME, IM siu de n y 
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GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION 








-.. № Speciel Се ле; Special conditions Incloded In the Bid Document shell teke precedence стег азу provisions ztipclatsd Ъегешъдет, 


$. Applicable laci: Тзе Revised statutes of the State of Izdlana, and all City ordinances Insofar as te apply to the laws of competitive bidaire, 
+; Contracts, ard parchases, are made a part hereof, | i : 2 


& Моне Com pensation: Inecfar as Worksen'e Compensation Art fs concerned, the bidder от contractor сте to furnish аз oficial, cenis. 
. Gate from the Industrial Board ef Та апа, showing that Pe js fn ФосарПалсе with soeh law, whesever such certifcetes аге recuired in the BY 
Deccment, Š : - 


4. TPafrbipement: and Indeanifcatiens: The bidder, М awarded an order or contract, Sarees to protect, defend, аза save the City harmless арыла: 

Any demand for payment іс the use af any petented-maceris!, process, article, or device that may enter Into the manufachire, conetruetioc, cr 

-- - form а pert of the work covered by either order or contract acd be farcher agrees to indemnify and save the City harmless from suits оғ actions 

utt о every mature asd Cescristion Угосаће ағысы it. for or on account of any Injuries ог damages received or Sustained by a perty or parties, by от 
from any of the acts of the contractar, bis servant, or врели. 


To thle extent the bidder or contraccor эте to Таташћ adectate Public Liability and Property Damece Tesurence, the amount of which wit be 
determined by the City whenever roch Inscrasce ја deemed Бесесгагу. When зо required the types and amounts of [rsurance to be provided is 
aet forth Dx the Bid Document, 4 


‘° Ы Рая: Pree се be stated [s waits of quantity греста ма in the ве Doccment In case of discrepancy in PA the amount cf the ъч 
Е the unit priore quoted wil! govern. А e quid. 


€ Delivery: Qootations should Jnclo2e all charges ` for delivery, pecking, cating, contalners, ete. Unless otherwise stated ty the bidder prices 
коска will be considered zs. being besed са Gelivery to the без =а Нов designated jn the Bid Document and to Include all ċelivery ard peekizg 


ління Unless otherwise stzted by the bidder the proposal will be considered аа belog In strict &Accordanee with the FpeciScations ext. 
Ined ín the Big Document. 


Reterenees to a particolar trade name, manufacturers eatslog or model number are mece for descriptive Purposes to guide the bidder fa 1-0. 
Dreting Фе requirements ef the City. They should not Зе соге] as excluding prepocels ев other types of materiale, ectippent and rorplies, 

the bidder, If awarded а Contract, will be required to fzrnisb the perticuler fte referred to із the epecificsilons or deserixtion enters 
в departore от çhri ton їв clearly noted and described {п the proposal, 


1. Вамр ње: Samples when Teqterted, mort be forniabed free of pease to the City and И net destroyed, will Әгоа request be returned at the 


= bidders ehe, 
x 98 
= 9. Cash Düiecsts: Time ја connection with cash dlscoint oCered, will be computed froo date of delivery and scceptance at Ава) destination се 
5 fro date properly executed claim voucher іг received, if the latar date is leter than the dete of delivery and acceptance, 
~ ` 16. Taxeet The City L seserally cost fem Federal Excise and Іс ала State Sates Tax. Qvotations must be separated to show the moont to 
be added for taxes of азу kind if applicable Prices abou'd зе: inejude tax The Ci wil рау much біле аз are applicable to this purchase. 
ЕзмкзрЏог forms will be furnished whererer Receseary. Taxes wherever indicated and which are applicable to this pUrckase, wil] noe be sublet 
- fo агу trade се cash discounts, А 
= 11. Bid In'ecmalities and Rejection: The City reserves the right to мате informalities ret ineendictert with law or to relet азу or aJ] bids. 
12. Awerd: Unien Aherwise epecifed in the Bid Docoment the Cim reserve: the Tight to accept any item In the bid. Unless Otherwise stated in 
the Bid Documect bidders may sciet РРСРСЊАЈЕ oq any item ar group of kens provided Sowever that the Bait prices are shown &s requected, 
12. Payments: Parts} ул«сы may be made сроз presentation ef properly executed ela! Toucher Unless otherwise ctated ја the Big Doce ent 
The fzal payment will de ада ky the City when ct, materials, sapplies or equlp=ent has been fully delivered and Bocedted sr the work com 
pleted to the fall sa*iz/acion of the City. 
3 14. Бык”, Signeture: Zich proposes) fcr mur be signed by the bidder with his саса! signature. АП &igzatzres could be ja full. 


Bide іу pertnentip should include the Dames of the sartness compaing the рамен; tnd must be signed bz one or more of the Рапљега In 
the following mercer: "Jcka Jones and Fes Smith, d.da. Smit once Cocpary, bz John Jones, а parser”, 


Bids by согрота осе еп be Ш with е Bases cf the corperation, followed by the signature and За те од of the president. viet president, 
Фе person s=thorised to bind it 15 the master, 


Н. The roccaexfu! Bidder, ст топтаса, agrees thar Me wijl есшріу with Indiana Acts 1561, chapter 208, section 10. being Bur, Тв Stasis, 
40-22161944 ксоре- еі recolring such bidder, fontractor, or Мі кобсопітасіог no *° «їнстіьіпам with Taberi te biring, tenure, terms, еше 


tons or privilegzs of ployment becscse of zace, cacr religion, nations егігіз or ancestry, 
J& Unless сети гәкіі-АПУ {54,64 under the indivicus} liszzg ja che legal advertisement er !bvitat'on te ма. al Bids аа! be эел 55 
the folowing. 


8) Асы bond, deposit of быз, гга ра check er Bask Cashiers Chack fn tte mount тресеа, drawa on a vent Базу Parable to هخه‎ 
Cu cf Fort Farze ст to Ше ссешісес drires erect, 

b) The اجيم‎ Se will be regalred “2 Затоа s bond cr Cerzzed Check оз а irent bask, тај مه‎ 
to he contracting division tterwcf, (л he amour: грее Ад In the zoues cf bids wanted cr the levitation €. 
faltiz] performance thereof. 

17. Zebkedidea هده‎ рамен сі Bids; 
а) Propovals, to receive ©©пә1бегаЧсз, meat Se received Рог the specified time of closing аз Cetignated In the Invizat!on, 
b) Bidders mer tse the Bid Docent proot] form банка ћу the City ва none cther will be acceptad. Proposal forms murt be ret 
77 фи Resoral of апу yar; Фатесї may invalidate che bid, Р и 
ФУ Bidders аге respected zo све the Bid Zsyelc>e 14 farmlabed by (М, City, ст other кПа лу, identified envelope t> ат proper handling, 
-Envelopes аћосја be sealed wes !حابم‎ with information on the face of the Bid сре ts identify tte bid, tz. Bid Patemree aco bec 
sed ёзге of closing srd City Абессу Inrehed. : 
4) Берагкље proposals rcr be subcitied са eect зебагассе sumber, 
9) Рторовај УлтЇгщ 27 «тылсгъа ст есттаєтіота Поетеса may be rated unless “трае cr neted ever he тать ef the Udder, 


= 


e Суле Газе or 
zid, аз a канон for the 


Doanl-Ouemalasioner Dept. of Purchasleg, 


= ент 


—— = = — = - w== = --------- —— 
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REQUEST FOR BIDS 


The City of Fort Wayne, Indiana, is requesting Vendors 
to submit bids for the materials and/or service as detailed 


in the Specification Section of this Bid. 


Unless otherwise stated in the СЕЕ Section, 


the правоту General TAEL арын» will apply. 


GENERAL INSTRUCTIONS 


> 





I- Bia Opening and Award 


ва Pon will be read aloud to all калындын 


ага examined soon after opening. The City of Fort Wayne Goes 
not award any bid until the Director of Purchases ара the `` 
interested Department Head have had ample time to review ` 
each Bid Proposal, make their recommendation and Submit to 
. City Council for their approval (if required). Award will be 
made, however, at the earliest possible date. Мо Bid Pro- 
posal may be withdrawn for a period of sixty (60) days after 
bid opening date. If the mail is delayed beyond the date and 
. hour set for the bid opening, Bid Proposal(s) thus delayed, ~- 
> will NOT be considered. 


II ~ Basis of Bid Алага 


Award of bid shall be made to the most responsive and 
responsible bidder meeting the specifications апй having the 
lowest possible cost consistent with the quality апа service 
needed for effective use; the following criteria will be 
used in making this Getermination: 


A. 
B. 
c. 
p. 
Е. 
E. 


G. 
H. 


Superior Quality and specification adherence. 
Adequate Maintenance and Service. 


-Delivery Date and/or completion time.’ 


Guarantees and Warranties. 

Company's Reputation end financial status. 
Past Experience and cost with similar or like 
eguipment or service. 

Anticipated future cost and experience. 
Performance of Bidder's equipment in hands of 
other agencies, plants, and firms. 


- === = we * 4 


III - Guarantee with Bid 
——— 


То protect the interests of the City, the Bidder 
Guarantees that the equipment offered, is standard new 
equipment, latest model of regular stock product, with parts 
regularly used for the type of equipment offered; also that 
no attachment or part has been substituted or applieà 
contrary to the manufacturer's recommendations and standard 
practices, апд the item(s) bid will perform to 100$ as to 
the needs of the Department acquiring this equipment, 
product or service. 


ту = Віа Forms 


Each Bidder must submit а Bid Proposal on the blank 
forms attached. The Bidder shall Sign his/her bia correctly, 
and Bid Proposals may be rejected, if they show any 
omissions, alterations of form, additions not callea for; 
conditional bid or any irregularities of any Кіпд. Alternate 
Bids may be considered if submitted under Separate cover, 
including all bid forms as in the above. 





V - Use of Brand Names 
=___- 22 Өс prana Names 
Specifications contained herein, in some cases, may 
refer to brand names. Brand nanes and numbers are used ONLY 
to set forth and convey to pros ective Bidders the eneral 


style, type, character and quality of equipment. Brand 
names are not used to limit competition. 


VI - Use of Brand Names in the Bid 
— — Юріацс names іп the Bid 


If the article bid upon has a trade or brand name, show 
same in the bid. .. 


VII - Specification Deviations by the Bidder 


Any deviation from the specifications, including Brand 
Names and Model Number, MUST be noted in detail апа 
submitted in writing with this Bid Proposal. Completed 
specifications should be attached for any substitutions 
offered, or when amplifications are desirable or necessary. 
The absence of the specification deviation statement and 
accompaning specifications will hold the Bidder strictly 
eccountable to the specifications as written herein. Failure 
to submit this document of specification deviation, if 
applicable, shall be grounds for rejection of the item(s) 
when offered for delivery. If specifications or descriptive 
papers are submitted with bids, the bidder's name must be 
Clearly shown on each document. 
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The Specifications, as listed herein, represent our’ 
preference in equipment, however, we are fully cognizant 
that no two pieces of equipment from different manufacturers 
are the same. Therefore, if your equipment is similar апа/ог 
same in size, function, and operation, but some of the _ 
specifications do not completely coincide with ours as 
listed, please list your exceptions and explanations 
separately. It is not our intent to write specifications for 


& piece of «Заа that wr d one manufacturer can submit a 
bia бог... Se : 


МЕЖІ = Specification Changes After Bid ете 


ny anges in goods/services after the purchase: 
Order/Contract has been awarded, must be with the written 
consent of the Purchasing Department. If written consent is 
not obtained, the Purchasing Department may elect to accept 
the changes; but бара not pound to do бо. 


IX - Bid Bona - 


Bidders shall submit with their Bid Proposal, а віа 
Bond in the amount of: Five (5%) percent ої Bid Amount. 
The Bid Bond must be submitted on the enclosed form. NO 
substitutes! When submitting a certified or cashiers check 
as Surety - complete the enclosed form down to the point 
marked with the arrow (<------- ). When submitting а bond as 
Surety, complete the entire form and attach power of 
attorney. Bid Proposals submitted without being accompanied ` 
by the foregoing, when required, shall be rejected. Апу Bid 
Proposals accompanied by a Bid Bond not properly executed, 
may be rejected. The Bond will be forfeited to the City by 
the successful bidder as liquidated damages in case a bid 
award is made to that bidder and the contract and/or 
Performance Bond are not promptly and properly executed. 


When bids are awarded, the Purchasing Department will 
return immediately all checks, except those of the 
successful Bidder(s). If a Performance Bond is required, the 
check of the successful bidder(s) will be returned upon 
compliance with the Performance Bond. If no Performance Bond 
is required, the check(s) of the successful bidder(s) will; 
be held until delivery or completion of the contract. 
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have the option of terminating the contract. - The remedies 
provided for under this provision shall not be construea to 
limit, waive, or otherwise abrogate any other remedy that 
the City shall be entitled to under other terms and 
conditions of tbis contract. 


XIII — Brochures 

j Bid proposals shall include adequate brochures, latest 
printed specifications and advertising literature, ` . : 
describing the product(s) offered in such fashion as to 
permit ready comparison with the specifications on an 
iteme-by-item basis where applicable. D E ; 


XIV - Specification Changes, Additions and Deletions 


по В changes in specifications shall be in writing ana : 
furnished to ALL Bidders. Verbal information obtained 
otherwise will NOT be considered in awarding of bids, 


XV — Number of Bid Copies 


Unless otherwise stated in the Special Instructions 
Section of this bid request, submit one copy of bia ic o 
attached forms. : 


XVI - віа Changes 


Bids, amendments thereto or withdrawal requests 
received after the time advertised for bia opening, will be 
void regardless of when they were mailed. 


XVII - Delivery Location | 


Delivery shall be made at the location shown below: 


` Room 940 3 | ee 
One Main Street 


"ВОТ аупе, Indiana 46802 


XVIII - Delivery Time 


Unless otherwise stated in the Special Instruction 
section of this bid request, deliveries will be accepted 
during the hours between 9:00 a.m. апа 4:00 p.m., Monday 
through Friday excluding City Bolidays. 


deliverying said work or supplies. 
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The successful Bidder(s), within ten (10) calendar days. 
after acceptance of the Bidder(s) offer by the City, shall 


"furnish a ВТР РОКУ Performance Bond in the amount of 


(NOT REQUIRED ___- Тһе Performance Bond of the 
successful Biader(s) shall be conditioned on the faithful 
and complete performance of the requirements/obligations d 
found in the contractual agreement(s). The Performance Bond 
will be in effect until total completion of all terms апа - 


conditions of this bid. Successful Bidder(s) will be 
с responsible for all claims and injuries to persons or 
` damages to property or premises arising out of, ог in 


connection with his/her operations prior to the acceptance 
of the finished work or supplies, and that he/she will 
promptly make payments to all persons provided for in the 
contract; and shall guarantee to indemnify and save the 
City, it's officers, departments and employees harmless from 
all costs, damages and expenses growing out of, or by reason 


сої, the successful Bidder's failure to comply and perform 


the work and complete the contract in accordance with the 
specifications including actual or alleged patent 
infringement in the matter of making, furnishing апа 


XI - Special Performance Requirements 


As delivery date is a criteria for awarding this 
Contract, and since time is of the essence, tbe successful 
bidder agrees that the City of Fort Wayne, at its option, 
will deduct, from any money due the successful bidder, the 
amount pt ^" ^" per calendar day for any time required to 
complete Contract beyond quoted delivery date. А11 
deductions from any money due the successful bidder are to 
be as liquidated damages, not as a penalty. Failure of the 
City to enforce this liquidated damage provision shall not 
constitute a waiver of the breach of the Contract for 
failure to timely perform. Any extension of time must be in 
the form of a supplement to the Purchase Order Contract. Any 
extension of time must be in writing; granted and issued, by 
the Director of Purchasing, prior to the quoted delivery 
date. š 


XII — Failure to Provide Performance Bond When Required 


In the event that the Bidder(s) fail(s) to deliver to 
the City Purchasing Department the Performance Bond in заза 
period of ten (10) calendar days after acceptance of 
Bidder's offer by the City, then the Bid Bond of the Bidder 
shall be retained by the City in its entirety, all work 
under the contract shall be suspended and the City shall 
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XIX - Delivery Date 


The Gelivery time as stated in the bid proposal shall 
be the time required to deliver the complete item(s) after 
the receipt.of the order or award of the contract. Where 
multiple items appear on a bid request, the bidder shall, 
unless otherwise stated by the City, show the delivery time 
for each item separately. If only а single delivery time is · 
shown, it will be assumed to mean that all items included in 
` the bid can and will be delivered on or before the specified - 
date. Тһе bidder certifies that the delivery will be 
completed in the time he/she states starting at the time the 
. order is placed. The right is reserved to reject any bid in 

which the delivery time indicated is considered sufficient 
to delay the opération for which the commodity is intended, 
ог where the bidder has failed to state a delivery date. 


XX - Pricing 


All prices bid must remain valid and firm through the 
evaluation and award period of sixty (60) days. 


Unit pricing will govern over extended prices unless 
otherwise stated in the Special Instructions section of this 
bid request. All prices quoted should be firm. In those 
cases where a firm bid cannot be made, consideration will 
still be given to all bidders. However, those bidders 
submitting firm bids will be given first consideration over 
those that fail to submit a firm bid, all other factors 
being equal..Also, in tbose cases where a firm bid cannot be 
паде, all non-firm pricing should be stated and explained as 
explicitly as possible showing escalation factors, stating 
costs that may increase and the conditions of those 
increases such as sub-contractor cost increases passed on at 
cost, and any other conditions that may apply to cost 
increases. Also, maximum or ceiling prices should be quoted 
where possible when bids contain non-firm prices. Unless 
otherwise stated on bidders proposal, prices quoted shall b 
considered firm. · 


XXI - Cash Discounts 


Cash discounts, if allowed, should be so stated on the 
bid proposal form. Prices bid must, however, be based upon 
payment in thirty (30) days. The cash discounts so stated 
will not be considered in the making of the award. Where the 
invoice is received prior to the receiving of the item(s), 
the times used in the taking of cash discounts, where  ' 
applicable, will be computed from the date of delivery of 
the commodities to the carrier when inspection апа р 
acceptance is at the point of destination, the date of 


= 
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' delivery will be used. If laboratory inspection is made а 
part of this bid, the date of the final laboratory report 
will be used. If the invoice is received after the date(s) 
Specified above, then the invoice date will be usea for the 
computation of the cash discount. қ 


1 XXII — Tie Bids 


In the case of tie bids, the City reserves the right to 
make the award based on the factors previously outlined in 
paragraph number 11, in what it considers to be in the best 
interest of the City. 3 e 


E XXIII - Information 


Questions concerning the bid requirements or : 
specifications, should be directed to: 


Director of Purchases (219) 427-1101 
Аи na aL ы 


XXIV - Bid Rejection or Partial Acceptance 


. The City reserves the right to reject any or all Bid 
Proposals. It furtber reserves the right to waive 
technicalities and informalities in bia specifications, as 
well as to accept in whole or in part such bid or bids where 
it deems it advisable in protection of the best interests of 
the City. і 


XXV - Other Charges 


Bid prices shall include, as separate line items, all 
freight (transportation) and preparation charges, applicable 
taxes and any other applicable charges fully prepaid to the 
point of delivery so that the bid price is the total price 
to be paid for the item(s). 


XXVI - Inspection and Acceptence 


Inspection and acceptance shall be conducted by the 
persons named below. They will have the absolute authority 
to accept or reject the project for the City. In the event 
the individual or individuals listed below are no longer 
with the City, or in the position listed, the person or 
persons assuming their position(s) will be responsible for 
acceptance or rejection. 


NAME TITLE 


Carol Offerle Director of Purchasing 
Rick Gladd EE 5 Street Commissioner 


——————— — о ||| —————— 
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Invoice, Certificate of Origin & Warranty/Guarantee 


Invoice(s), certificates of origin ana 
warranties/guarantees must be submitted at the time of 
delivery of the items(s). 


“Ы XXVII - Payments 


payments. Any request for early and/or Partial payments 
prior to the completion of the entire contract or огаег must 
be made by the Біддег in his/her bid. Such request will be 
given due consideration in the awarding of the bid(s). 


XXVIII - Affirmative Action Program 
—— Ve Action Program 


Bidders will be required to submit, or to have on file 
with the City Equal Employment Office, a current written 
Affirmative Action Program in order for their bid(s) to be 
accepted. Such Program can be submitted at, or subsequent 
to, the bid opening, but must be on record in the EEO office 
and approved in advance of processing a Purchase Order for 
City Council approval. Bidders’ Affirmative Action Programs 
are in effect for the twelve (12) month period following the 
Gate of approval by the City Equal Employment Opportunity 
Officer. 
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SPECIFICATIONS: Stone, Sand апа Gravel 


For furnishing, during the Period of the contract and at the 
Prices listed herein, which may be required by the various 
Departments and Divisions of the City from time to time. Irt 
is understood that the quantities are approximate only апа 


DELIVERY AND CONTRACT PERIOD: The commodity shall be de- 
livered to the location а5 ordered, or loaded into the 
City's trucks at the bidder's pit or Plant throughout the 
calendar year 1984, ending December 31,1984. 


PRICING = INVOICING: The bidder's Prices shall include all 
delivery Charges, when applicable, апа be Submitted on the 
form included herein, Invoices must Бе submitted to the 


area: - wise. де nearly center as POSSible, the East - West 
division being at Calhoun Street & New York Central Rail- 
road. The North - South division is made up of the Penn- 


Sylvainia Tracks, St, Mary's and Maumee Rivers. 


AWARD: The City reserves the right to accept any item or 
items in the bid, award one or more contracts, or award 
multiple contracts for one commodity, whichever, in the 
opinion of the awarding authority is in the best interest of 
the City, 
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АССКЕСАТЕ COSTS: 


DELIVERED PICK-UP 
ZONE ZONE ZONE ZONE City Trucks at Bidders 
Мо. 1 NO. 2 No. 3 No. 4 Plant, Price Per Ton - 


Show Location. 






































"Ап "В" "с" 

-rushed Limestone: Ardmore Woodburn 
L, 2, 10F A cue 5.20 35,25. En агар 
)3, 73 4:60. УЧ: DG „оёз: WE. ИВ 
і, 5 Z0. АЛА 5 Au 3-20— 36.  ____ 
', 8, 9 (Туре "р") = = = = = тә. ше 222. 
!, 8, 9 (Туре "O") 4.80 5135 25440. = 5245: 3207 385 а Са, 
1, 12 (Туре "P") = | ---- қала. Тал СТЕ ME SUR === _ ==== _ E 80- 
1, 12 (Туре "О") 2.00 "Ош. с аі 130. 430. co. 
ip Rap жаа; A OS ERES 22: амаку Aa EIDE QS 
and ores cep ss c е З Мово А Ec 25-43 Қал лінку „Айа 
апа 14-2 5.25 29445. RD TL 50р. O ж зо E E 
and 17 ас АР RE 640. 100 . 
апа Е111 Was. o LOST UO е она 12908 e Шо 
гауе1 MC NE ГАЙРЕ Р ео. = 
AVEL 12, 4 9.50 10.05 10.10 ОБА 7290 — === _ ои 
ravel Bank Screened === = سس‎ === ==== _ с С. CANNE 
zavel Bank Unscreened ---- _ = =—— =====_ === _ =— _ Rite um 
'avel Crushed 53, 73 шт == те: — = = В К аа 
р Soil — = Im ыша. — = 
ack Dirt = — С астаны зо ас 02-2. 
g Mill Ес УКЫ; Й ЖАНЫҢЫ: 57 „ВО оп бан - йы 
іррег Вох вер ЗЛО Е Ке у ај 314245 40/hr $40/hr. i ое 


LEASE LIST LOCATION ADDRESS FOR PICK-UP ОЕ MATERIALS: 


ocation "A": 2100 PIED MORE НИЕ TI WAYNE 
ocation "В": 2 1 > У] | 


осаёіоп "С": 





GETZ 





OVING 


ILLINOIS 


ON 
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WASHINGTON 


at 
COLISEUM 


МУ. ZONE 
No.3 


ILLMAN 


FOR USE IN AGGREGATE CONTRACTS ONLY 
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TO: ALL DEPARTMENT HEADS OF THE CIVIL CITY AND CITy 

: UTILITIES ОЕ THE CITY OF FORT WAYNE, INDIANA, AND 
ALL BOARDS, COMMISSIONS, AGENCIES AND AUTHORITIES 
OF THE CITY OF FORT WAYNE, INDIANA · 


FROM: MAYOR WINFIELD С. MOSES, JR. 
DATE: AUGUST 29, 1983 


RE: Establishment of City Policies and Procedures with 
Respect to Minority Business Participation in City 
Procurement and Construction Contracts. 


1. BACKGROUND: Minority business participation programs 
are valuable economic development tools, since they help to 
create jobs and job opportunities for economically 
disadvantaged residents of this community. Accordingly, the 
City has, over the past several months, worked closely with 
representatives from local minority businesses, in an 
attempt to develop an Ordinance establishing City 
affirmative action programs that would facilitate minority 
business participation in City procurement and construction 
contracts. Such an Ordinance was developed and submitted to 
the Common Council of the City of Fort Wayne, Indiana. The 
administration anticipated that the Council would act 
favorably on such Ordinance, however, the Ordinance was 
defeated. Therefore, the directives herein contained are 
made effective immediately. 5 
2. STATEMENT OF GOALS: The City does commit itself to 
participation goals for minority businesses in all City 
procurement and construction contracts for which biés are 
received. To assure that minority businesses participate in 


City procurement and construction contracts to the fullest 
extent possible, the stated goal of this City is that 
minority businesses receive 15% of the total of босы 
contracts awarded in each and every fiscal year. The purpose 
of this memorandum and the directives herein contained is to 
assist the City in meeting its stated goals. 


34 "BECORDKEEPING: “To facilitate the goals of the City, “as 
herein stated, each department head of the City, including 
èll heads of boards, commissions, agencies, and authorities 
of the City, is charged with the duty of formulating and 
maintaining adequate гесогс5 and documentation Gisclosing 

4- 


minority business participation in City bid construction and 
procurement contracts emanating from such department, board, 
cómmission, agency, or authority. The form of such 
recordkeeping and the contents of same shall be as 
determined, within 30 Gays from date hereof, by the City 
Controller, the City's Director of Purchasing, the Chairman 
of the Board of Public Works, and the City's Compliance 
Officer. 
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4. MONITORING: A special internal monitoring task force is 
hereby created to monitor and review all records compiled 
hereunder. This special task force shall consist of the City · 
Controller, the City's Contract Compliance Office, Community 
Development & Planning '5 Compliance Office, CETA's 
independent monitoring unit's representative, the City's 
Minority Affairs Director, and the Executive Director of the 
Metropolitan Human Relations Commission. The Special task 
force shall report and advise the Mayor and the Mayor's 
Affirmative Action Advisory Committee. 


5. ESTABLISHMENT OF CITIZENS ADVISORY COMMITTEE: There is 
bereby established a "Citizens Advisory Committee", 
hereinafter referred to as "Committee". This Committee 
shall act as an advisory committee to the Mayor. This 
Committee shall consist of at least nine members appointed 
by the Mayor within ten days from date hereof as follows: 


(a) A majority of the Committee shall be persons who 
are actively involved in the day to day business of 
minority businesses in this community, or their 
representatives; j 


(b) One member shall be a member of the Common Council 
of the City of Fort Wayne; 


(c) One member shall be a person recommended by the 
Common Council of the City of Fort Wayne; 


(а) One member shall be ап employee of the City of 
Fort Wayne involved in the awarding of procurement 
and/or construction contracts; and 

(e) The remaining member (s) shall be appointed by the 
Mayor, at large. 


This Commitrtee shall meet at those times and places г< 
Geemed appropriate by its members or as otherwise deemed 
eppropriate by the Mayor. The Committee shall make, from 
time to time, recommendations to the Mayor and to the Common 
Council on how to best continue, re-define, clarify, codify; 
апа implement the goals of the City with respect to the 
continued and further involvement of minority-owned 
businesses in City procurement and construction contracts 
for which bids are receivec. 


Furthermore, the Committee shall apprise and make 
recommendations on the following: 


(a) The definition for "minority business". The few 
communities that have addressed this subject have 
adopted various definitions for "minority business". 
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The definition of "minority business" might include 
minorities based upon sex, as well as race. Some communities 
have separate Participation goals for minority businesses 
and women business enterprises. Also, consideration should 
be given to preference for local minority businesses; 


(b) Desirability or necessity of working with other local 
governments, such as Allen County, Indiana, to more fully 
implement the goals and purposes herein Stated for all local 
government contracts; 


(c) The necessity to work within Indiana Code 36-1-9-1, 
which is the State Purchasing Law governing cities, so our 
programs will Survive any and all legal challenges; 


(d) The necessity to work within Indiana Code 36-1-12-1, 
which is the law governing the awarding of public works 
contracts, so our programs will survive any and all legal 
challenges; and 


(e) The form and substance of any ordinances or resolutions 
to be presented to the Common Council of the City of Fort 
Wayne, Indiana, for the codifying of any and all programs 
developed concerning minority business participation. 


6. IMMEDIATE ACTION: The Board of Public Works of the City 
of Fort Wayne, Indiana, and the Director of the City's 
Department of Purchasing, and all other officers апа 
enployees of the City involved in the awarding of City 
Procurement and construction contracts, are hereby charged 
with the duty of Preparing specifications for such City 
Procurement and construction contracts that will encourage 
minority business participation. Thus, as 4 Criterion for 
awarding contracts, the appropriate officers of the City 
shall prepare specifications thet include minority business 
participation as a vital segment of those bia 
Specifications. 


7. ATTORNEY GENERAL'S OPINION: Legal questions were raised 
as to whether or not the Ordinance Previously submitted to 
the Common Council was in conzlict with state law апа met 
constitutional guidelines. Because voluntary affirmati 
action is an area of the law that. is currently unsettle 
the administration Preferred, even in light of such lega 
questions, the passage of Ordinance. Тһе administration was 
prepared, if necessary, to defend the Ordinance against 
legal challenge. Legal research indicates a court cennot 
render an advisory opinion as to whether or not voluntary 
affirmative action in City procurement апа construction 
contracts is permissible under existing state law. 
Therefore, because of legal uncertainties of affirmative 


action plans, the administration shall seek ап opinion from 


1 


г 
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the Іпдіапа Attorney General on the legality of а minority 
business participation ordinance. The administration seeks 
this opinion with the understanding that while such opinions 
may be informative as to the Attorney General's position on 
such ordinances, an Attorney General's opinion is not 
binding in a court of law. Also, if legally possible, a 
similar opinion shall be sought from the United States 
Department of Justice. 


8. NEW LEGISLATION: The City Attorney of the City of Fort 
Wayne, Indiana, is hereby instructed to commence immediately 
the drafting of new legislation for submission to the 
General Assembly of the State of Indiana in January of 1984. 
This new legislation shall concern necessary amendments to 
the existing State Purchasing and Public Works Construction 
Laws so as to clearly allow for minority business 
participation programs. 


This document has been Signed and made effective this 29th 
day of August, 1983. 


Зб 


Winfield с. Moses, Jr., Mayor 
of the City of Fort Wayne, Indiana 
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MBE/WBE STATEMENT 


FOR 
CITY OF FORT WAYNE, INDIANA 


BID NO. 1204 
BID DATE: 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
presently preparing an ordinance concerning minority апа 
women's business participation for City contracts. This 
project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals and to 
further meet affirmative action requirements, the 
undersigned commits percent ( 5), as a goal, of 
the undersigned's total bid to minority/women's business 
participation. In that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 


е 





Name of Firm Type of Work 
43, 
2“ 
2; 
4. 
Submitted on: , 1984 
By 


(Company Name) 


THEE Ge psec SLL. ы == = UE ETE 
(Name 5 Title of Person Authorized 
Со Брит) 


24:3 


Phone Number: 
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Reference Мо. 1204 


NON-COLLUSICN AFFIDAVIT 


STAAEAOF INDIANA, 


The undersigned bidder or agent, being duly sworz on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him. 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid- 
ding, and that this bid is made without reference to any other bid and without any agreement, under- 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or cortract. 





| Firm or Corporation 


Subscribed and sworn to before me this eld us UIT AE - "UMANE S. xl : „45 


Му Commission Ехршез 


Sede Я a 
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PROPOSAL AND BID SURETY FORM 
PROPOSAL: | 


In complisnce with the foregoing invitation to Љ and subject te all ef the conditions thereo? the undersigned offers 
and agrees. И this bid is accepted within a reasonable time from date of opening ef bids, to enter into в contract In ас. 
cordance with the prices stated herein. $ 


The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Specl-l Conditions, 
Specifications, and Plans applying form s part ef this proposal. 


This proposal is supported by the following bid Surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 


BID SURETY (REQUIRED ВУ LAW): 
BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 


KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 


АТА СТАСТТ ТІГІП ТТТ mRNA СА, Dollars, 
to be paid on demand to said City of Fort Wayne, Из successors and assigns for which payment well and truly to be 


квасе, we bereby bind ourselves, орг heirs, successors, executors, and acministrators, jointly and severally firmly by 
these presents. 





The condition of this obligation Ís such that if the bid or proposal attached hereto and made а part hereof and submitted 
to the within named division ef the City of Fort Wayne or its duly constituted agent, is accepted and s contract £warded 
to the undersigned bidder and tke said bidder shall within ten (10) days after notice of said award enter into a contract 
with tke said City of Fort Wayne, Stete of Indiana. and shall secure tke performance of the seme by bond or otherwise 
25 may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void; 


otherwise to be in full force and effect. Brits ч : 
corporate surety is furnished. it ts necessary 
BID CHECK (ALTERNATE FORM OF SURETY): thot s certificate suthorizing the ^n'torney-in-fact" 


Certified (4-- $o sign the bond асесшрввуізд the same 
Ceshiers Check No. ЖАБЫ x. in the sum о? „450000 55 


л. 


——Five Hundred dollars and и чепа 


. Lincoln National. E 5 27 








en 


ef _Fort Wayne, Indiana 


is herewith submitted end deposited in lieu of bond onder the same terms and conditions as set forth in the above bond. 
Note: If Check is used zs Bid Surety—Attach here 


ТЕТІ раката ао ЗАС rr i Е У Ч 





MAY Став STD INC 


SIGNATURES (BID SURETY AND PROPOSAL): sm et Bs mt өт уре MES 
i NE ву и КМ ева. | 
Witessed Бу: Sigzaiure 57 Person Autherized to бр. 


BIDDER \ р 
aun —— s... очна С 4.4.1... -— AND је. ат Sod. ^ 
OTHER PARTIES INTERESTED IN PRINCIPAL 
THIS PROPOSAL 0160 bynes Е 


(See 14—Sigzatures uncer General Conditons, etc.) Stree: Name ard Nczbe 


List all Parties if Partnership Жұ. 2 Fo š 
cc cedo cR, Е МЕГ qe ss Weare гэ, ова: от 


о ання аи ре у= өелде по PUR AS андаа о 


------ — —M — 


SEE COVER LETTER 


Mete NI ње сав де hme a Urdu isyu amas sos: zu... p. аа CHEN T - a S BE ська» "ТУОС ААТА М" E a a a бич жесе несі) 


Nace ef Company = Pret er Туге 


Witcessed by: Incorporated 


at aa aa ОЕ ИОН, 


DEPARTMENT OF PURCHASES 


rorm оази CITY OF FORT WAYNE 


1 21 
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Quotations, subject to the conditions өс the reverse hereof, are requssted от the following list of 
materials, supplies, equipment or services, for the department as mentioned. with delivery to destination 
. Address your reply as 


as show: below. Quotation: shal! include al! charges for delivery, packing etc Date May 28, 1985 


correspondance, ar w лы. of Carol Offerle: 427-1101DEPARTMENT OF PURCHASES [Date wanted 6/14/85 _ 


addres ROOM 340, ONE MAIN STREET, FORT WAYNE, IN 46802 
REQUIRED FOR DELIVERY TO: 


Department Fund 
or Divisio STREET DEPARTMENT Appropriation No. 
1701 SOUTH LAFAYETTE STREET 


Адена Е PORT WAYNE, INDIANA 46803... аа н 
RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
үле B; JUNE 14, 1985 at 10:00 a.m. 


TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY'S INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER 18 NO. 34505. PRICES SHOULD NOT INCLUDE THESE TAXES See “Instructions to Bidders” No. 10 on reverse hereof for а 5 


TAX EXEMPT (Unless otherwise indicated) 


еее... 
Quantity Unit Materisis, Supplies, Eeuipment er Services PM Қа 














AGGREGATES (STONE, GRAVEL, DIRT, ETC.) FOR USE ВУ 
THE STREET DEPARTMENT AND OTHER GOVERNMENT DEPART- 
MENTS OF THE CITY OF FORT WAYNE, INDIANA PER THE 
ATTACHED SPECIFICATIONS. THE TERM OF THE AGREEMENT 
SHALL BE FROM THE DATE OF AWARD UNTIL JULY 1, 1986. 








т. 


| 
| 
| 
| 








АРРТЕМАТТУЕ ACTION: Оп File Attached X 
| 
Bid Bond required DJ A OOOO Е 2 aio СЕ ур, = NO 


S >‏ ا 
See instruction item Мо. 16 ос reverse side hereof.‏ 


Terms____% cash discount if paid within_____days from delivery and acceptance of goods or completion of services. 
PROPOSAL OR BID 


Ir compliance with the above invitation for bids and subject to all conditions thereof, the undersigned offers and agrees, М this bid be accepted withi ruxsonab 
time from date of closing, to furnish any or all of the items or render such services upon which prices are quoted, in accordance with the specifications applying ым ai the 
price set opposite each ftem. 


Delivery of any or all of the items or completion of services indicated shall be made within days from receipt of order“ 


IMPORTANT F Mu ша? ђе а бесіне factor in the award of az order, Н is important that bidders 


ЕН mi Sign Here: 


"d = | У > 
Per Ст ли. LE 22 CPHL odit E. 


Addons ngton Road? о... 
M he an ort Wayne, Indiana «, 6/14/85 





ВЕ IOllows: 


w — ДОМ. 


ee 


rchaajog, 


Doenl-Oxmoleionw Пара. of Pu 


каде (2 ок T 
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CTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 





- 


: "^. 
- 1. Bpectal Сем Цела Special conditions ївсіссеі Із the Bid Document shell take precedence over Азу provislons ecipcleted Бегестьфет, 


1. Appliceble Laws: The Ravisad stitutes of the State of Izdlase, and all City ordinances Insofar 23 ther apply to the lows of oo ре {уе bidsing, 
‚ вобітьсі», ard purcheses, sre made а part kereof. h | ј 


K —Werk-aen's Compensetionr Insofar аз Worzcen's Com Deo satticae Act Is concerned, the bidder от contractor agrees to furnish аз війні, 22:8. 


- cate from the Industrial Board с! Indiana, во! that he Js {д compliance with rcch law, whenever such cert!Scates are Peculred із the 54 
Document. қ > 


4. Ymírbncesecmts and Indexnifeations: Tse bidder, 17 awarded an order сг contract, agrees to protect, defend, and вата the City harmless арыла: 
any demand for payment [ос the use ef ary patented раче), process, article, or device tha? шау enter Into the mesufaccure, соме ов, се 

.. + form x part of the work covered Ау ether order or contract acd be farber agrees to indemnify and save the City harmless from suits or вос 
ntt OC every mature end cescristion brought ари It. for or оп account of any Injuries or damages received ог Fostziced by а percy ог parties by от 
from any of the acts of the contractor, bis serranta, or agente 


To thle extent the bidder or contraccor agrees to fsr=lzhb adequate Public Liability and Property Damage Tesurance, the amount cf which wil! be 
determined by the City whenever roch Ingcrance ta deed t<ceszary. When зо recoired the type end amounts ої [rsurance to be provided is 
веб forth ја the Bid Document, 


"> № Pridrg: Prices checid be etated In unite of quantity треста 62 in the Bid Document In сезе of discresancy {в оцін» the amcan! cf thy BU 

EET UU unit prices quoted will govern. 4 „д 
€ Баны: Quotations should Include вії charges бог delivery, pecking, eating, containers, ete. Unless otherwise eteted by the Bidder prices 
Чос<4 will be considered as. being мәні on Cellvery to the destination dexignated Jn the Bid Document and to Include all delivery ard сөс; 


T.U Specifications: Unless otherwise sated by the bidder the proposal! will bs considered аз being Їп ctrict ассогбахея with the speciSeations ext 
Ened fm the Bid Document 


Relerencee to а particclar trade nace, manufacturers catalog cr mode! number аге mace for descriptive Purposes to gride the bidder ја Jote 
preting Фе requliremess сі the Со. They should net be conetreed вз excluding proposals ©з other types of materials, STO pent аза горе. 
Но=стчг the bidder, М awarded a contact, will be reqcired to furnish the Deriicular Мес referred to in the ересібсацоса or дек pion wa 
в дерегісте or mbsiitction ts clearly вом szd described jn the proposal 


1. Samples: Samples, when requested, mort be forntabed free of expense to the City and И nct destroyed, will cros TeqUest be returned at the 
bidders expchse, 


9. Cash Dücecsis: Time {п connection with cash Фасо cfered, will be computed from date of delivery and ассеріа-се at Ара) Века тов ое 
from date properly executed claim Toucher is received, if tbe latar date is Шет then the daie of Celivery ard acceptance, 


10. Taxeet The City 1: Seserally cent fem Гедегі) Хасе and Indiana State Sates Tax Qvotations must ње seperated to show the amocrt “ә 
be sdded for taxes of асу kind И applicable. Prices bold =c Incinde tax The City wil pay such Кале» as are applicable to this Purchase. 
Exec sion forms wiil ~ furnished whererer Recessary. Taxes wherever Indicated and which ere applicable to thls рогећаље, wl! not bx sobiet 

- fo арр trade or cash discounts 


11. ВМ Ielermaiities and Rejection: The City reserves the ght to мате informalities тей Ónecraletert with law or to rejet азу or а) bids 


12. Award: Unless сеење rpecióad fs the Bid Doccmers the City reserves the right to Accept any item In the bid. Untecs otberwice гілі in 
the Bid Doccment bidders may mbait srepoeats ос алу ites ог group of Наль provided зстетег that the vait Prices are shown as requested. 


22. Payments: Рагна! payments ша) be made трол presentation с! properly executed сід voucher unless otherwise rad In the BH Босс 
The бла! payment wil] Se sade ty the City when tte materials, горріїєє ог equipment bas been fully delivered and accepted ог Ше work com 
pleted to the foll saticvaction сі the City. 


14 Би ас Signature: Fach propos! fors mer be Ишлей by the bidder with his саса! ignature. All sigzatere: should Зе is full. 
Bide by pertnenitip shold include the пасоєв of the partners compeacing the Fartmerstl> end must be signed by one or more of the запрете In 
the foXecing marrer; “Јела Jones and Jeet Smith, dda, Store Company, bz Joba Jones, а partner’, 


Bide by corporations mur be &igzced with the nemet of the согрстаџеп, followed by the iiz-ature anc designation cf the president viet presizent, 
ӘС person a-th5orised to bind it is the matter. 
IS. The romerfol bidder, ст sontracccr, agrees thar e will cooply with Indians Acts 1561, chapter 298, section 19. being Burne Jaziace Sanu 
12161944 ксррієтет recolrirg such bidder, tonwactor, cr Lir r:beontm=tor nç ts сіьстизіпаз with =p ts biring, tezure, біттің, coch 
tons от privileses of employment Decicse СЕ zace, есер religion, таї!спаЇ erigis cr encesry. 
IE Unless cere пресі яса у indlested under the 12015424] Using Ја che legal advertisement cr !pyitation to tid, all bids аап by вы to 
the folowing. р 
&) A Бы bend, гаров of сыз, сетей chack er Brak Cattery Chack ід the Bot recifed. drawa on a vent bask rara. to th 
C cZ Fort Ware ст to de есітісіс: divides there, 
b) The اليمج‎ Маге will be required to ТА a bond с? Certfed Check оз а hent back. sarzble по 
fo the contracting division Beret, tn the acer: specified in the notice cf bide wanted cr Ша javium ~ 
ТАМАҒЫ performance there. 
17. Z«beinhen and расне? Bids; 
а) Propowels, t3 receive сспаїбатвчся, must скат дог to the snecifed tme of closing аз designated ја ta lnvizxtion, 
b) Bidders meet cee the Ва Іх<ш-езі prensa) fom farntated by the City az none cther will be acceztad. Proposa] forms mest be =: 
` ` Тие Becporel of any раг: Dated кїў dnvaliónta the bid, ; 
«У. Bidders «ге recoerted to Cie the Bid Envelope М “істі 4 by the City, ст other и Па у, 186216 ей envelope *5 assure proper handling. 
-Krvelopes 150234 № sealed wes mbalne ж isfomevon св the face of the Bid Гоубісре їз identify he bid. єт. 3:4 Pate ree acz der 
Src čsts of «Ling ard Clty Arc=cy |дто ed B 
4) Berra proposals mcn be subcinmed ол eect TÜancce zuber. 
є) Prooom Хат; 4-7 &тъгсгъ4 Cf ccrrections hereon шау be reelected unlea алоја! ле Cr netec ever the Штата ef the Udder, 
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GREGATE COSTS: 
DELIVERED PICK-UP 
ZONE ZONE ZONE ZONE City Trucks at Bidders 


№. 1 No 2 NE No. 4 Plant, Price Рег Топ - 
Show Location. 


ushed Limestone: 


2 , 1 0 F ==== ==== ==== 


^ 77. 3 ==== ==== ==== === mess ==== 
5 sss === ==== === ==== ==== 
8 , 9 ( Туре » P " ) === ==== = ==== === ==== 



































































































































које (Type "P") т. S mem ЕЕ сы жата сс AMD. MMC ed 
‚ 12 (Type "O") MUI EE. eae EL mec су ae 
p Rap oS, eee се a —U T VENE C Te 
nd 2: о 
за 14-2 26.34 6.40 6.50 _ 6.45 4.50 _ 4.50 ium. 22” 
ла 17 == в v ias mm == =e „з. 
nd Fill 3.64 3.70 3.80 3.75 1.80 1.80 сиве, 
avel Rog ei Ld efe БЕ TON МА ORAN y us ds 2 EIEN EEE: 
ae ll 12, 4 ==== ==== ==== ==== ==== ==== pire ЖА, 
avel Bank Screened 3.81 3.90 . 4.00 „95 2.00 2.00 ie RUE 
avel Bank Unscreened ==ш= ==== ==== — 5 шта | ТГ: 
зуе1 Crushed 53, 73 5.29 RS. 4 5,62 5.68 „45 Т" 
> Soil 8.84 8.90 9.00 8.95 ЗОО MS Е ` е 
ack Dirt Lc іс а 32 „зше | “ашыш ee ылык гы ГЫ Жл SS 
; Mill ја есті Кес В „==. аас Еду? chile ie ead БР и 
ipper Box === тпс === FI aie Ses = — 
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LEASE LIST LOCATION ADDRESS FOR PICK-UP OF MATERIALS: 


осаїіоп "A": 2110 Lower Huntington Road - Fort Wayne, Indiana 
ocation "B": Brooks Road - approx. і mile East of Leo Road (Old route A27) 


Oocation "С": 


— s re И и ОИЕ РЕДІ 
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МВЕ/МВЕ STATEMENT 


FOR 
CITY OF FORT WAYNE, INDIANA 


BID NO. 1204 
BID DATE: June 14, 1985 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
Presently preparing an ordinance concerning minority апа 
women's business participation for City contracts. This 
project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals and to 
further meet affirmative action requirements, the 


undersigned commits 15 percent ( 15 3), as а доа), of 
the undersigned's total bid to minority/women's business 
participation. Іп that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 
Name of Firm Туре of Work 

Ду, Statewide Trucking Delivery of aggregates to zones bid 
2% 
2% 
4. 

Supro жей on June 14, , 198%5 

Ву PAUL С BRUDI STONE & GRAVEL СО., INC. 
(Сотрапу Мате) 





Business 244гесе. 2110 Lower Huntington Road 


со «1 SSS ° 


Fort Wayne, Indinan 46899 


————————————M—M— 


Phone Number: 219 747-4165 


= ee 


сеге SP 8 
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Reference мо. 1204 
——— 


NON-COLLUSION AFFIDAVIT 


STATE OF INDLANA, 
ss 
_ALIEN_________. COUNTY 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by SEE 
entered into any combination, collusion or agreement with any person relative to the Tice la be bid b ' 
anyone at such је па, пог to prevent any person {гот bidding пог to induce anyone to refrain fr UE 
ding, and that this bid is made without reference to any other bid and without any agreeme " ES < Е 
standing ог combination with апу other person in reference to such bidding. ~ a e: 


£ а š ; 
He further says that no person or persons, firm $, or corporation has, have or will receive directly or 


Te ne 00 ЖР" 4 Е 
indirectly, any rebate, fee, gift, commission ог thing of value on account of such е ог Our 








Му Commission Expires 
GLORIA JUNE ROEHM 
ALLEN CO. 


MY COMMISSION EXP. РЕВ. 10,1989 
ISSUED THRU INDIANA NOTARY ASSOC. 


ë DD Ceme a ы. еее... е... 


PROPOSAL AND BID SURETY FORM 


` PROPOSAL: 


In compliance with the foregoing invitation te bid and subject to ві! of the conditions thereof the undersigned offers 
and arrees, if this bid is accepted within à reasonable time from date of opening of bids, te enter into a contract in ae- 
eordance with the prices stated herein. 

The Legal Advertisement. General Conditions, Instructions to Bidders. Information fer Bidders, Speciz! Conditions, 
Specifiestiens, and Plans аррітізр form а part of this proposal. 


This prepesa!l is supported by the following bid surety as required by lsw and signatures affixed thereto constitute 


both s proposal snd bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): United States Fidelity and Guaranty Company 
BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 


KNOW ALL МЕХ BY THESE PRESENTS, THAT we, the undersigned, аге held and firmly bound unto the City 


«cof For Wayne, бізге of Indisna, in the sum of ыан ИВЕ 
Five Hundred and No/100 (500.00) соо о Т = e зы. 


te be paid on demand te said City ef Fort Wayne, its successors and assigns for which payment well and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 
Тһе condition ef this obligation is such that if the bid or proposal! attached bereto and made а part herec? and submited 
te the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and s contract awarded 
te the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into a contract 
with the said City ef Fort Wayne. State of Indiana, and shall secure the performance of the same by bond or otherwise 
83 may be required to the satisfaction of the City of Fort Wayne, Indians then this obligation shall be null and void; 
Otherwise to be т full force and effeet. 

П Е corporate surety is furnished. it is necessary 
BID CHECK (ALTERNATE FORM OF SURETY): thet в certificate suthorizing the “attorney-ip-fact” 
Certified С 10 sign tbe boud eceampanying the same 
Cashiers C Check No. in the sum of ........ 























-теесее----.-- пи e eoe et ees smee e Cate кока сэн пети r ааа пси Oe шышы ш. 


асы ылы HOMME urpis ЖАЙКЫ Со deer ag ecu А GL РА = 


- Bank 








ef ا‎ C C c E RE TRUE 


is herewith submitted and deposited in lieu of bond under the зате terms and codditions as set forth in the above bond. 
Note: lf Check is used as Bid Surety—Attsch here. 





—— s... 














PAUL C. .BRUDI STONE & GRAVEL CO., INC. 


` SIGNATURES (BID SURETY AND PROPOSAL): Name of UAE Туре ° 
, : В. ее АТ, бо 

Witnessed by: 4 < е! Регров Z і 

BIDDER 5 
ы Р БД n КИИН НКО БУ УС AND Tide 55 Ea а З Я ИС ОР КА НИ е. 
OTHER PARTIES INTERESTED IN PRINCIPAL 
THIS P=SFOSAL „2110 Lower Huntington Rao4.... 
(See 14—Siugnstures under General Conditons, etc.) Breet Name sad Number д 
List all Parties if Partnership. Fort Wayne, Indiana 46819 
овогововово ----......... е-е... eae tee өөө. COCs ................ ........................... эм City. Stace овај Z < 9999 0992090009999 090m 
MANN ы BN x NOME б REA Ie DEL CAT HELME ca June 14, 1985 
то АА IS LUCES EIU ыс A E желек аа ае а 
fee apn нн D овоа сеа пода ехо D LIUC аеро бар шере зоки а SEE COVER LETTER 


UNITED STATES FIDELITY & GUARANTY COMPANY 


te scar eter РЕ СЕ ОТОО  Á-— 


Name ef Company — Prim өг Type 


Witness : Incorporated Maryland 
- - - Рр Ж " In the State of: 0-2 1 нь s£ 
EX ce CMT / О SURETY . 
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Eu. лије ЛА T95: e, a 
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2. "CERTIFIED cory | oe ini 
GENERAL POWER OF ATTORNEY |. 00 





Ж 





Know ай Men by these Presents: 00000 O c : 
` That UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws of the 

State of Maryland, and having its principal office at the City of Baltimore, in the State of Maryland, does hereby constitute and appoint 

Gerald A. Dahle, John J. Pikel, Donald T. Belbutowski, Leonard Shirley, 


Diane T. Green and Joanne Mignerey = 


of the City of Fort Wayne .Sae ог indiana 
its true and lawful attorneyS іп and for the State of Indiana 
for the following purposes: to wit 5 

To sign its пате as surety ко, and to execute, seal and acknowledge any and all bonds, and to respectively do and perform any and 
all acts and things set forth in the resolution of the Board of Directors of the said UNITED ST ATES FIDELITY AND СОАКАМТУ 


COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney; and the said UNITED STATES 
FIDELITY AND GUARANTY COMPANY. through us, its Board of Directors, hereby ratifies and confirms а! and whatsoeverXttheXemis. 


anyone of the said Gerald A. Dahle and the said John J. Pikel and the 
said Donald Т. Belbutowski and the said Leonard Shirley and the said 
Diane T. Green and the said Joanne Mignerey 


may lawfully do in the premises by virtue of these presents. : 
In Witness Whereof, the said UNITED STATES FIDELITY AND GUARANTY COMPANY has caused this instrument to be 


sealed with its corporate seal, duly attested by the signatures of its Vice-President and Assistant Secretary, this 2nd day of 
November , А. D.19 84 


UNITED STATES FIDELITY AND GUARANTY COMPANY. 


(Signed) lon Nd Жа E Ric MM CA Бш IO ER IER 

: Vice-President. 

(SEAL) : 

(Signed) ` x шг Jack D. Mallinger оо n 

Assistant Secretary. 

STATE OF MARYLAND. | 
ss: 
BALTIMORE CITY, 

On this гпа day ої November ‚А. D. 1985 ‚ before me personally came 
A. Nord Bjorke . Vice-President of the UNITED STATES FIDELITY AND GUARANTY 
COMPANY and Jack S. Mallinger ‚ Assistant Secretary of said Company, with both of 


whom I am personally acquainted, who being by me severally duly sworn, said that they.the said A. Nord Bjorke 

and Jack S. Mallinger were respectively the Vice-President and the Assistant Secretary of the said UNITED 
STATES FIDELITY AND GUARANTY COMPANY, the corporation described in and which executed the foregoing Power of Attorney; 
that they each knew the seal of said corporation: that the seal affixed to said Power of Attorney was such corporate seal, that it was 
so fixed by order of the Board of Directors of said corporation, and that they signed their names thereto by like order as Vice-President 


and Assistant Secretary. respectively, of the Company. 86 

My commission expires the first day in July, А. D. 19,99. 

5 Margaret М. Hurst 
(SEAL) (Digned) scs a с ы уы: EE ВО EEE BEE NEE 
Notary Public. 
STATE OF MARYLAND | к 
BALTIMORE CITY, : 

1 Saundra E. Banks ‚ Clerk of the Circuit Court for Baltimore City, which Court is a 

Court of Record, and has a seal, do hereby certify that Margaret M. Hurst , Esquire, beiore 


whom the annexed affidavits were made, and who has thereto subscribed his name, was at the time of so doing a Notary Public of the 
State of Maryland, in and for the City of Baltimore, duly commissioned and sworn and authorized by law to administer oaths and take 
acknowledgment, or proof of deeds to be recorded therein. I further certify that 1 am acquainted with the handwriting of the said 
Notary, and verily believe the signature to be his genuine signature. 

In Testimony W hereof, I hereto set my hand and affix the seal of the Circuit Court for Baltimore City, the same being a Court 
of Record, this 2nd day of November . A.D. 1981 
(SEAL) (Sisned) 2 Зо Saundra E. Banks | | 
Clerk of the Circuit Court for Baltimore City. 
FS 3 (1-83) отете 


: ` and territories of Canada; | | 





ще 


; M That Whereas, it is necessary for the effectual transaction of business that this Company appoint agents and attorneys with power | 








and authority to act for it and in Ив name in States other than Maryland, and in the Territories of the United States and in the Provinces 


о Зо 


Xu ак Арно ~ 
cr m з PO 











A IE 


| Therefore, Бе it Resolved, that this Company do, and it hereby does, authorize and empower its President or either of its Vice- 
_ Presidents in conjunction with its Secretary or one of its Assistant Secretaries, under its corporate seal, to appoint any person or persons 
_ as attorney ог attorneys-in-fact, ог egent or agents of said Company, in its name and as its act, to execute and deliver any and all contracts 


x © kosyantesing the fidelity of persons holding positions of public or private trust, guaranteeing the performances of contracts other than 


.. insurance policies and executing or guaranteeing bonds and undertakings, required or permitted in all actions or proceedings, or by law 

allowed, and Ру E | пе : : ; 
к Also, in its name and ав its attorney ог attorneys-in-fact, or agent or agents to execute and guarantee the conditions of any and all 
bonds, recognizances, obligations, stipulations, undertakings or anything in the nature of either of the same, which are or may by law, 
municipal or otherwise, or by any Statute of the United States or of any State or Territory of the United States or of the Provinces or 


territories of Canada, or by the rules, regulations, orders, customs, practice or discretion of any board, body, organization, office or officer, - 


` local, municipal or otherwise, be allowed, required or permitted to be executed, made, taken, given, tendered, accepted, filed or recorded 
for the security or protection of, by or for any person or persons, corporation, body, office, interest, municipality or other association or 
organization whatsoever, in any and all capacities whatsoever, conditioned for the doing or not doing of anything or any conditions which 
may be provided for in any such bond, récognizance, obligation, stipulation, or undertaking, or anything in the nature of either of the same. 
1, James M. Carroll ` ‚ an Assistant Secretary of the UNITED STATES FIDELITY AND 
GUARANTY COMPANY, do hereby certify that the foregoing is a full, true and correct copy of the original power of attorney given 
Бу said Company to Gerald A. Dahle, John J. Pikel, Donald Т. Belbutowski, ` 
Leonard Shirley, Diane T. Green and Joanne Mignerey 5-2, 


of Fort Wayne, Indiana , authorizing and empowering them to sign bonds as therein set 
forth, which power of attorney has never been revoked and is still in full force and effect. 

And I do further certify that said Power of Attorney was given in pursuance of а resolution adopted at a regular meeting of the 
Board of Directors of said Company, duly called and held at the office of the Company in the City of Baltimore, on the 25th day of 
November, 1981, at which meeting a quorum of the Board of Directors was present, and that the foregoing is a true and correct copy of said 
resolution, and the whole thereof as recorded in the minutes of said meeting. 

In Testimony Whereof, 1 have hereunto set my hand and the seal of the UNITED STATES FIDELITY AND GUARANTY 


COMPANY on June 14, 1985 
(Date) 


= AC borate 


ЕЛКА 6 08 важи же оре sess 


Assistant Secretary. 





= 





ЈЕ 


ffirmative oct ; 


Rd pplicants 
nt without regard to their ` 


ve action јо insure that а 





Paul C, Brudi Stone 


Р.О. BON 5 fb ут гасјог 


Ft. Wayne, Indiana 46899» 717-4165 


Address And Telebhone Number 











EEOC CATEGORY auem, mum 


- 
h 
= 


I.OFFICAL8 ADMINISTRATORS ` 
2.PROFESSIONALS 

3. TECHNICIANS 

4.OPERATIVES 


5.LABORER 


6.OFFICE AND CLERICAL 


"ojos рој | 


7. SKILLED CRAFT WORKERS 


B.SERVICE- MAINTENANCE WORKERS 


9.SALES WORKERS 


° TOTALS 


PERCENTAGES 





MFG. Nat. 1-22-80 
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STATISTICAL INFORMATION ` 
| H FOR © z ^ б 3 























гомна CITY OF FORT WAYNE 


DEPARTMENT OF PURCHASES 


1 21 
FT. WAYNE. IND. Раре----- of 21 
INVITATION Ref. Мо. 1204 


Quotations, subject to the conditions oe the reverse hereof, are requested өз the following List of 
materials, supplies, equipment or services, for tbe department as mentioned, with delivery tc destination 


as show: below. Quotation: shal! include АП charges for delivery. packing ste. Address your reply as Date May 28, 1985 


шый er њ ды м Carol Offerle: 427-1101DEPARTMENT OF PURCHASES Î Date wanted 6/14/85 | 


Adres ROOM 940, ONE MAIN STREET, FORT WAYNE, ENS 458025222250 

REQUIRED FOR DELIVERY ТО: 

эы ЖАРДЫ EN БЕ AU: 

Department Fund Е 

ог Divisio STREET DEPARTMENT Appropriation No. 
1701 SOUTH LAFAYETTE STREET 


Address FORT WAYNE INDIANA 46803 

м— ا ا و‎ 
RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
а ео E 


TAXES: THE CITY 15 EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE BALES ТАХ THE CITY'S INDIANA SALES TAX EXEMPTI 
CERTIFICATE NUMBER IS NO. 34508. PRICES SHOULD NOT INCLUDE THESE TAXES See “Instructions to Bidders” No. 10 on reverse hereof for pad 


TAX EXEMPT (Unless otherwise indicated) 


ul 422 танмен UNA у Сара» BET 








AGGREGATES (STONE, GRAVEL, DIRT, ETC.) FOR USE BY 
THE STREET DEPARTMENT AND OTHER GOVERNMENT DEPART- 
MENTS OF THE CITY OF FORT WAYNE, INDIANA PER THE 
ATTACHED SPECIFICATIONS. THE TERM OF THE AGREEMENT 
SHALL BE FROM THE DATE OF AWARD UNTIL JULY $, 9865 


AFFIRMATIVE ACTION: Оп File Attached © 


M a a ти 


| 
| | 
о | 
Ж x 
| | 
нею x 


вено 
Вій Bond required 59 кз —S500,00 == Performance Bond NS = NO 

See instruction item No. 16 ов reverse side hereof. 
Terms... 9; cash discount if paid within — — days from delivery and acceptance of goods or completion of services. 


PROPOSAL OR BID 
i 5 above invitation for bids and subject to all conditions thereof, the undersigned offers and agrees, М this bid be accepted reasonab 
ame fra date of chung. te задо cay or d ot the mda ap ole c such Scion upor which prices &re толей, in &ccordance with the specifications а те at red 
price set opposite hen. 
Delivery of any or all of the items or completion of services indicated shall be made within days from receipt of order 


As delivery may be s dec factor in the ard of 
IMPORTANT ка" As delivery may be a deciding pa an order, it is important that bidders 


[^ ж Sign Here: 
nny Kink. Trugkiqg Тра. 


(С уз = раї Name of Compeny 
Ре Ө, ЛТ. f ГРО З Tu. DEC око оо 


b. idis За 





ARR 


KLINK TRUCKING ІМС. 


В.В. 1, Pleasant Lake, Indiana 46779 
Phone 587-9270 or 587-9114 


June 11,1985 


City of Fort Wayne 

Attn: Contract Compliance Officer 
1 Main Street Room 420 

Fort Wayne, IN 16802 


RE: Bid % 120/Aceregate for the year 1985 
Dear Sir or Madan: 


Klink Trucking, Inc. intends to bid with reference to the above. 
This letter is sent to demonstrate that Klink Trucking, Inc. will 
follow and abide by all applicable EEO/Affirmative Action require- 
ments necessiated by federal &»vernnent, State of Indiana and City 
of Fort Wayne with respect to this project. 


In addition, Klink Trucking, Inc, will not engage in any discrimination 
against any person on the basis of хосе, creed, color, sex, national 
origin or religion, 


Pod tl, Е 
(240. тав 


Klink Trucking, Inc, 
Carol Klink, Sec, 


Раде 2.ої 21 


: 


GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FoR BIDDERS 





- 





- 


- № Вьоса] Сем око Special conditions Incloded Із the Bid Docet shell take precedence over &2y Provisions ectpolecsd ملح :غ‎ 


1. Applicable Livr: Tae Review гала of te State of Тала, and sl City ordinances izsofar as they &rr!y to the laws of competitive bidsirg, 
- amach, ard рагећаљев, аге made a part beroof. . Р 


Қ те. Compensation: Insofar as Жегссеп Compensation Де Is concerned, the Bidder ст contractor вотеев to furnish аз oficial, cenis. 


. Gate from the Industria] Board of Indiana, stowizg that be H {д еосогіїялсв with fuch Jaw, whenever гос» certifcetes are recuired із tke BY 


РГосстљевћ, š 


4 Befrincemcats and Indemnifeations: The bidder, If awarded an order er contract, Berect to protect, defend, аза save Che City harmless агаїль: 

any Cemand for payment for the сље ef any patented сазепа!, process, article, or device thet шау enter Into the manufacture, eonetructlos, cr 

-+ - form x part of the work covered by ether order or contract acd be farber agrees to Indemnity and seve the City harmless froo sults or ы оса 

ыт! се every nature asd Cescristion Угох tt ағыза !t. for or on #&<сосп{ of any Injuries ог damages received ог Fostaized by a party or parles, by от 
from any of the acts of the contractor, bis TTX, or agente 


To thie extent the bidder OF contractor agrees to =т= adeciate Publie Liabitity and Property Damcce Terurence, the amount of which wi! be 
determined by the City whenever roch Inscrasee ta C ee ед Tecessary. "When so reccired the types and amount of Irscrance to be provided is 
pet forth [x tha Bid Docurent, 


‘° & Рак: Puce berid be stated [з саћа of ЗАВ грес: 203 in the БЫ Document” Та case of discrepancy in сину the amcan? cf the ка 


А the exit prices quoted will govern." ү: x 

€ Delivery: Qvotetions should Include all charges for Celivery, pecking, cating, container, ete. Unless ое fuel by the bidder prices 
«ootad will be contidered кз. beng based on Gelivery to the Cestiration designated in tbe Bid Documes: and to Include all delivery ard реси са 
ñ д 3 


Io" Брес сабота: Unless Otherwise stated by the bidder the proposal wil be considered аз belog їп «е Becortasce with the FpecSecations ext. 
Ened in the Bid Document 


Belerencee to а particclar trede Pace, manufactures catalog сг mode! number are made for descriptive Purposes to gcide the bidder is 1-0. 
preting Фе reqciremesss of the City. They should nct Те согес- 4 as excluding propels ср other types cf Material eccipment аза торот. 
However the bidder, М awarded a Contact, will Бе required to ісгшіні the particular It referred to ја the epecificecions ог deserixion w 
в дерегтств ос pmbruntion ів carly Бога and deserted in the proposal 


3. Samples: Samples, when Teqterted, mort be forntabed free ©? expense to the City end М not destroyed, will сров Tequest be retursed at th, 
bidders echa. 


9. Cash Dlecoants: Тисе {ы connection "ИЗ cash ак: сГеге, will be computed from date of delive-y and acceplasce st Яга) Cextinetion сс 
from date properly executed claim voucher is received, if tbe latter date is later than the drie of delivery ага ассеріаг са. 


as follows; 


16. Tarse: The City Us Seserally сес 2— Federal Exige аза Із аға State Sates Tax Quotations must be верата ид to show tte ылосс% ts 
be д4 for taxes of азу kind И арра. Pree «ий зей Include tex The Су мій ТАУ тос taxes аз ary @osticable te this purchase, 
Елесрбса forms will be furnished wherever 295544277. Теле м Бегетег Indicated and which are applicable to this Ролле, will zot be seb lect 

- to агу trade сх cash duco:ztu 


11. БМ ]а!есъаа!НЧея and Rejection: The City Terres the right to waive Infommalties rct сева: with da or to reject any cr all bids 


11. Awari: Drier сега rpec! на із the Bid Гес-тежсс the Cim reserves the Tight to accept алу item In the big, Unless otherwigg fisted !n 
the Bid Docwmect biden шау rohit propos: са any ites or group of feng, provided Sowever thet the Tait prices are густ аз TRU ered, 


22. Payments: Parta] Реүтесїз mar be mide трол presentation ef properly €“ ecuted elim voucher unless otherwise fated It the Big Decret 
Tbe fas! perme: win >e made by the City when ths materials, ropslies or equip=ent bag been fully delivered аһа асер of the work cac. 
pleted to the foll saiid acion ef tke City. 

М. Быға”) Sicneture; Zach ргорова] fors mur be Иштей by the bidder with kir canal aizzatore А! в'єзабагої Ком be is ful. 

Bide by permet! shold include the names of the Petre compeairg the рагізегазі? end must he ‘signed by one er more of the рагіљега In 
the folewiag marrer; “Icha Jones and Jeze Smith, аъ, tone Сосрасу, by Joba Jones, а parser", 


Bide by corporations mur be сед with the names с? tie corperation, followed by the imature and dalenction cf the president, view president, 
Of person sutherised to bind it !s the maiar. 


Го Я. але ва ВАН (| 


Ц. The rocceexfc! Bidder, or 200072121, agrees thar be will есері? with Indlans Acta 1561, chapter 228. section 15, being Burze Ја: 22:4 
40-2214-1:44 гео гесбігіга suck bidder, cons: ctor, or la гузсопітасіог 29. їс Ciscriminate with Гарет to Мах. texture, terms соса. 
tons or pririleres cf fsloyment Secacse СЇ гасе, colcr religion, cations! Crisis ce atcesiry. 

1& Unless ces FoecÜ-a'y Indicated uncer НАРА зе lega! siveri eener: er lovitaton to til 
the followicg. E 
5) A ЗМ bond, гос of esd, с-сы chek er Biak Са! Chack tn Ше stort recites, draws оз а вечи; БАЗЕ pueble to chy 

Cz cf Yeu тауга ст to Ше erriaz сіно there’, 

b) The meoc] Ма2ет will he mained 5 furl!s$ a Sond ст Сатса Сческ сз actvert bask, sarztle 50 
to the eoctuc!-c cinilo Зак, tn the ari rpecifed In tke notice cf bida wanted ст Ше [уписа & 
ТАНА!) پو سى جهو‎ егесі, 

17. З«>ейьдев а-а Респу ef Bids; 

а) Propovels, to redre есга атаса, murt be Tecaited zrlor to the tpecifed me of Closing as бе тама In the Unvizat!on, 

b) Bien: meet tse the Sid Doc =: proves] fom ботка ty the City м Bone cther wi! be іссегімі. Proposal for: Durt nei 

` Ты Beason! of any регі Charest may invalidate the bid. š 
ФУ Bidders аге recoected to си Ce ЗЫ Envelope И биље by Ха City, ог cer Ма Па Лу, 1245144 envelope t5 assure sroper handing, 
-Envelopes 1502102 Na зі” wira pub "ik Information св the face of the 2:4 2 се ts identify he bid, tz. Bid Patemree аш ہما‎ 
Src Óst of closing ard City Абессу ідтоїуєі. ? 
4) Вега рерна ел be subcined сл eect петата suber, 
s) Proooml arg асу TASS et СТ eC! org белка шау be relected unless «Ішсе! cr nected ever De шашы ef ке Xie. 


n 
r. 
ot 


ids аа be ка 


* Cty сі Fert Wayce e> 
id, аз э рано for de 


onur Шарі. of Yurchaalng, E 


Dos г] Оха [ак 


PT ee 
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GET їду s ММ Ln S t€ Š 
‘AGGREGATE COSTS: ` 
лала мы 











DELIVERED PICK-UP 
А |. ZONE ZONE ZONE ZONE City Trucks at Bidder 
ax NO. 1 Мо 2 Nos 3 Мо. 4 Plant, Price Per Ton 


Show Location. 





TAN "p" ICM 



























































о аай 

ака ок пон SS Е E ВИА eun ыза 
Ре ^ преза ~. ` Бие 55.75 рев по a о 
* PLC ARE. LEURS 5:85 е Ru Tod qr. 
"попу Se 5.45 22402: 5.75 ышка N a Oe 
ype пр"). E Er а — 
бала 17. om Иа відео ОЕ 
‘sand ві o | ол а Биш pr P ie 
Gravel i ачу ка E ————— QA 
Gravel 12; Жұ. оле е P MAS. неро 625 n ыла ee Қ. 57% ви 
оет Балк а LEO З ML T - — 5470 aD. DM LN ux NU се LACE 
Gravel Bank Unscreened 4,25_ BUS DN S AMEN Ca рачни а Nea ү 
Gravel Crushed Pu C А” брдото De, Nube т e ВИДА 

тор бәй. ВСТО олор е MAD a GR RE 
Black Dirt | 12.50 ^ ак 00 12.550 -14. 400 Ay uv 
iE A. x AY: 
chi OW Eck E | Шы лыш. зл T КЕ a ae 


'LEASE LIST LOCATION ADDRESS FOR PICK-UP OF MATERIALS: ORs ht aly 


„оса јоп "А": 





cation "B": 





оса јоп "C": 
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MBE/WBE STATEMENT 


FOR 
CITY OF FORT WAYNE, INDIANA 


BID NO. 1204 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
presently preparing an ordinance concerning minority and 
women's business participation for City contracts. This 
project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals and to 
further meet affirmative action requirements, the 
undersigned commits N/A percent ( N/A%), as a goal, of 
the undersigned's total bid to minority/women's business 
participation. In that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 


е 


Name of Firm Type of Work 

i. N/A 

2%; т" 

З и" 

4. 

Submitted on June 11,1985 jy 2952 
By Klink Trucking INc 
(Company Name) 
tor 63 сп) 
Business Роагедёс; 


Phone Number: 219-587-9114 





NON-COLLUSICN AFFIDAVIT 





STATE OF INDLANA, d 
..Sbexhen....... COUNTY) | 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him. 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid- 
ding, and that this bid is made without reference to any other bid and without any agreement, under- 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 


Marlene Howe 


Page. —— сае 


PROPOSAL AND BID SURETY FORM 
PROPOSAL:. | 


In complisnce with the foregoing invitation to bid and subject to all of the conditions thereo? the undersigred offers 
and agrees. if this bid is accepted within a reasonab!e time from date of opening of bids, to enter into a contract in ac- 
cordance with the prices stated herein. 


The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Speciz! Conditions, 
Specifications, and Plans applying form а part of this proposal. 


This proposal is supported by the following bid surety as required by law and signatures affixed thereto constitute 
both а proposa! and bid surety executed by the bidder. 
SID SURETY (REQUIRED BY LAW): 
BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 
KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 
ef Fort Wayne, State of Indiana, іп the sum of_five Hundred Dollars and по cents (55 ($500.00) 








—— M о 2 сес Dollars; 
to be paid on demand to said City of Fort Wayne, its successors and assigns for which payment well and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and acministrators, jointly and severally firmly by 
these presents. 





The condition of this obligation fs such that if the bid or proposal attached hereto and made а part hereof and submitted 

to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded 

to the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into a contract 

with tke said City of Fort Wayne, State of Indiana, and shall secure tke performance of the seme by bond or otherwise 

25 may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null ard void; 

otherwise to be in full force and effect. E z co ° и і 
трогате surety is furnished, 


if їз т = 
BID CHECK (ALTERNATE FORM OF SURETY): thot а certificate authorizing the ет 
Certified O t° sign the bond sceompsnying the same. 
Cashiers Гу Check Мо. -———-in the sum of 








LLCS е ань 








—À—— À م‎ 





— Боћаге 


en. рае 
°? Жее ое و‎ 
is herewith submitted end deposited in lieu of bond under the same terms and conditions as set forth in the above bond. 


Note: If Check is used 2s Bid Surety—Attach here. 


l——— — 





























Klink Trucking, Inc. 
SIGNATURES (BID SURETY AND PROPOSAL): CI ig Sesh ae ns Pema en eee 


Name of Bidder—Prict er Туре 





oe бы" С * 7, EN 
A M By Miep ро ы Ux › = 

Witmessed by: таг. ef Perse Aie INT EM 

С x PIDDER Wayne Ж; Как, ES 
BU zu A11 eL ПИР и ноќе KA EU Sci AND Tile President s И Ve CAE By 
OTHER PARTIES INTERESTED IN PRINCIPAL 

THIS PROPOSAL R#1, Вох 345 
(See 14—Signamres uncer Generel Conditons, etc.) TN > Steves Nome ard NES x= 

List all Parties if Partnership Pleasant Lake, Indiana 46779 - 

I алар о Ger. conis Nor ген ытын оларға Жанасу Я ge 8 ме E аа 
а Е кор جود ۶ دچ د‎ ера ве Баје: June 14, 1985 S - 


SEE COVER LETTER 


Fidelity and Deposit Company of Marylan 


Nace of Company — Prict or Tyr: 


Incorporated 
In the State ОЁ: Maryland 


— ñ... u. U U. cece 





eee ка ОРЕХ 


-Mn 


Address. Baltimore, Marylan 


` < = И и 
„(афере A tsen” 
~ Аб .. аыр 9-746... 


1239. (0 ERES 


Power of Attorney 


FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


НОМЕ OFFICE BALTIMORE MD 


° KNOW ALL MEN Ву THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND. а corporation of the 
State of Maryland, by С. M. PECOT, JR. ‚ Vice-President, and С. W. ROBBINS 3 
Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Company. which 


reads as follows: 


“The Chairman of the Board, or the President, or апу Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 
specially authorized so to do by the Board of Directors or by the Executive Committee. shall have power, by and with the concurrence of the Secretary 
or апу one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact as the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, undertakings. recognizances, 
stipulations, policies, contracts, agreements. deeds. and releases and assignments of judgements. decrees, mortgages and instruments in the nature of 


mortgages. and to affix the seal of the Companv thereto." 
does hereby nominate constitute and appoint Walter H. Lupke, Jr., Duane E. Lupke, Donald L. 

Coffey > Edward B. Rice, Walter E. Boose, Stephen E. Stewart, Barbara J. Haus: and 
Virginia T. Axson, all of Fort Wayne, Indiana, EACH... о... . 


its true and lawful agent an act. 
its act and deed:any and all bonds and Under CRINGE Ко Ge oor zd uu Ces and wes То 







ai! as surety, andas 






! the execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the 
paid elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 

1s power of attorney revokes that issued on behalf of Walter H. Lupke J 
dated, August 2, 1983. pke, Jr., etal, 


The said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of said Company, and is 


nov in force. 


IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 





STATE OF MARYLAND l вв: 
CITY OF BALTIMORE i 
On this 22nd day of February ‚ А.О. 19 Bá „before the subscriber, a Notary Public of the State of Maryland, in 


and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the executisn of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they аге 
the ssid officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 


said Corporation. 
In TESTIMONY WHEREOF, I have hereunto set my hand and affixed by Official Seal, at the City of Baltimore, the day and year first 


2 


ез Notary Public 
CERTIFICATE | 
I, the undersigned, Assistant Secretary of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing is а full, true and correct copy, is in full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed T said Power of Attorney was one of the additional Vice-Presidents specially authorized by the Board of Directors to 
appoint any Attorney-in-Fact a; provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND. 


This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the FIDELITY AND 


DEPOSIT COMPANY OF MARYLAND at а meeting duly called and held on the 16th day of July, 1969 
RESOLVED: "That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 


hereafter, wherever appearing upon a certified copy о кау power of attorney issued by the Company, shall be valid and binding upon the Company 
y affix 


with the same force and effect as though manual 
IN TESTIMONY WHEREOF, I have hereunto subscribed my name and affixed the corporate seal of the said Company, this 1.4} 1............ day 


ob x Unger MENS с ЗЕ ‚ 19...85. 









Li428 —Cr- 044-2987 


FOR YOUR PROTECTION LOOK FOR THEF&D WATERMARK 


eo ores ss CITY OF FORT WAYNE 


TMENT OF PURCHASES 
ой FT. WAYNE, IND. Page ! _ of 2 
INVITATION Ref. No. 1204 


Quotations, subject to the conditions om the reverse bereof, are requested өт the following Ни of 
es отт эзет шин hall EIA all эмри tr etre packs, Be Rim узш тра S 


as shows below. Quotations aball include all charges for delivery. packing ete. your геру as Date May 28, 1985 


Mar an potas and Carol Offerle: 427-1101DEPARTMENT OF PURCHASES [Date wanted 6/14/85 


ROOM 940, ONE MAIN STREET, FORT WAYNE, IN 46802. 
REQUIRED FOR DELIVERY TO: 























Departmen Fund 
or ben STREET DEPARTMENT Арргоргівбіоп No. 
1701 SOUTH LAFAYETTE STREET 

Address FORT WAYNE, INDIANA 46803 
RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
Closing 
Time &f Bi JUNE 14 1985 at 10:00 a.m. 

TAXES: THE CITY 18 EXEMPT FROM L EXCISE AND INDIANA STATE SALES TAX. THE CITY'S INDIANA BALES TAX EXEMPTION 

CERTIFICATE NUMBER 15 NO. MIOS PRICES SHOULD NOT INCLUDE THESE TAXES fes кн кака BAD RU BAL reverse hereof for details. 

TAX EXEMPT (Unless otherwise indicated) 
Unit Kc 











THE STREET DEPARTMENT AND OTHER GOVERNMENT DEPART- 
MENTS OF THE CITY OF FORT WAYNE, INDIANA PER THE 

ATTACHED SPECIFICATIONS. THE TERM OF THE AGREEMENT 
SHALL BE FROM THE DATE OF AWARD UNTIL JULY 1, 1986. 


Materials, Supphes, Equipment er Services 
AGGREGATES (STONE, GRAVEL, DIRT, ETC.) FOR USE BY 


| 

| 

| 

AFFIRMATIVE ACTION: On File Attached X 
| 








Bid Bond required ја 25 2200.00 Performance Bond RS = NO 





See instruction item No. 16 on reverse side hereof. 
Terms -- _ 9 cash discount if paid within — даув from delivery and acceptance of goods or completion of service: 


PROPOSAL OR BID 


In compliance with the above invitation for bids and subject to all conditions thereof, the undersigned offers and agrees, H this bid be accepted within а reesonab 
Arme from date of closing, to furnish any or all of the items or render such services upon which prices are quoted, in in accordance with the specifcstions applying арб at tl 
price set opposite each item. 


Delivery of any or all of the items or completion of services indicated shall be made within | days from receipt of orde 


As delivery may ђе в deciding factor in the award of an order, Н is important that bidde 
IMPORTANT рег furnish thy information requested above. 


Sign Неге: 
Я a 0:0 PRAIRIE P-edacTs., I^. 


Ри О. Ж ЖАСА тд Z ж. 


ж На ТА ona Ж. И 
ix тај 2. HAST WA мир - 4 -i1i2-£ 


Pap 21 , ВА 2359 


PROPOSAL AND BID SURETY FORM 


PROPOSAL: . 
In compliance with the foregoing invitation to bid and subject te all of the conditions thereo^ the undersigred o 


cordance with the prices stated herein. 


The Lega! Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Specia] Conditiors, 


Specifications, and Plans applying form s part ef this proposal. 


This proposal is supported by the following bid surety as required by law and signatures affixed thereto constitcte 
beth а proposal and bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): $500. 
BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 
KNOW ALL MEN BY THESE PRESENTS, ТЕАТ we, the undersigned, are held and firmly bound unto the City 
ef Fort Wayne, State of Indiana, in the sum et Five Hundred Dollars . ($500.) . 2 


š арте Он ЕЕЕ ИРЕ УЕ ЫР тивних засо он —_— M S Рота. 
to be paid on demand to said City of Fort Wayne, Из successors and assigns for which payment well and truly to be 


mace, we bereby bind ourselves, our beirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 

















The condition of this obligation fs such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and а contract ewarded 
to the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into а contract 
with tke said City of Fort Wayne, State of Indiana. and shall secure tke performance of the seme by bond or otherwise 
вс may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void- 
otherwise to be in full force and effect Er. 

corporate surety is furnished, 
BID CHECK (ALTERNATE FORS! OF SURETY): thot в certificate suthorizing the "n 
Certified O to 8152 the Бога BCtompenying the 
Cashiers Гу Check No. 


. . 

if is necessary 
Storney-in-fact™ 
same 
Е in the: вот Of 














س ————— 





ае оска нано саа RE LH ОРГ 




















оп eec а кше сс азы уон - Bank 
ef т. 
із berewith submitted end cepesitec in Нез of bond onder the same terms and conditions as set forth in the above bend 


Note: If Check is used zs Bid Surety—Attach here 


Kam: of Bidfeel]Prist er type 
By Ошо А ей Es 2. 


Sigzature ef Person Authorized to Sigs 


wine Pat clink 












BIDDER 
AND 
PRINCIPAL 


— —— — ———— — 


ist all Parties i? Partnership 


Hamilton Mutual 


“s. -------.--.-----.. 


Naze ef Company — Росі or 22» 


2,7 А Incorporated 
/ Ж р In the State oF: Ohio. к-нан OS E жз 
Lt I A SURETY | 


x SQ КА apre | дедтезз--- Cincinnati, Ohio 


—P nT 





uv 410% 





and agrees. if this bid is accepted within a reasonab!e time from date of epening of bids, to enter into в contrac "ig 


(D Prage Products, xac. 


THE HAMILTON MUTUAL INSURANCE COMPANY 
CINCINNATI, OHIO 


POWER OF ATTORNEY 


KNOW ALL MEN BY THESE PRESENTS, That the HAMILTON MUTUAL INSURANCE COMPANY, a Corpora- 
tion, duly organized and existing under the laws of the State of Ohio, and having its principal office in the City of Cincinnati, 
Ohio, has made, constituted and appointed, and does by these presents make, constitute and appoint: 


Charles A. Colligan, Stanley P. Colligan 


аА ааа ааа ана аат jail ii: 


nee = 


Fort Wayne Indiana 


of Стар ө — Да актот В = 
its true and lawful Attorney(s)-in-fact, with full power and authority hereby conferred in its name, place апа stead, to 
execute, acknowledge, and deliver any and all bonds or undertakings described below, to wit; any and all bonds, undertak- 
ings, or other written obligations in the nature thereof, subject to the limitation that the penalty of any one bond shall not 
exceed TWO. HUNDRED FIFTY THOUSAND DOLLARS ($250,000.) in amount, and to bind the Company, 
thereby, as fully and to the same extent as if such bonds were signed by the duly authorized officers of the Company, hereby 
ratifying and confirming all that the said Attorney(s)-in-fact may do in the premises. This Power of Attorney is made and 
executed pursuant to and by authority of the following resolutions adopted by the Board of Directors of the Company, 
which resolutions are now in full force and effect: 





BE IT RESOLVED, by the Board of Directors of the Hamilton Mutual Insurance Company, that any two of the 
following officers of the Company, VIZ:-the President, any Vice-President, Secretary and the Treasurer, shall have power and 
authority to execute on behalf of the Company, and attach the seal of the Company thereto, bonds and undertakings, 
recognizances, contracts of indemnity, and bonds guaranteeing the performance of contracts, and any or all other writings, 
obligatory in the nature thereof, which the business of the Company may require; and 


BE IT FURTHER RESOLVED, That any two of the following officers of the Company, VIZ:-the President, апу 
Vice-President, Secretary and the Treasurer, shall have the power and authority to appoint agents and attorneys-in-fact, and 
to authorize them to execute on behalf of the Company, and attach the seal of the Company thereto, bonds and undertak- 
ings, recognizances, contracts of indemnity, and bonds guaranteeing the performance of contracts, and any or all other 
writings obligatory in the nature thereof, which the business of the Company may require; or may at any time in their 
judgement remove any such appointees and revoke the authority given to them, and 


BE IT FURTHER RESOLVED, That the signature of each of the following officers: President, any Vice-President, 
Secretary and Treasurer may be affixed by facsimile to any power of attorney or to any certificate relating thereto appointing 
Attorneys-in-fact for purposes only of executing and attesting bonds and undertakings and other writings obligatory in the 
nature thereof, and any such power of attorney or certificate bearing such facsimile signature shall be valid and binding upon 
the Company, and any such power so executed and certified by such facsimile signature shall be valid and binding upon the 
Company in the future with respect to any bond or undertaking to which it is attached. 


IN WITNESS WHEREOF, the Company has caused these presents to be signed by its President and Vice-President and 
its Corporate seal to be hereunto affixed this 6th day of Septemben.D. 19 84 . 


THE HAMILTON MUTUAL INSURANCE COMPANY 








p BY: 
Pa x President 
5 cwowan ТА 
i они г? 
мз, » BY: 
k 


Viice-President 


State of Ohio ) 
County of Hamilton ) ss: 


On this__6th — day of _ September др. 1984  , before me personally came Jeffrey E. Felts and 
Robert J.Holtmann to me known, who, being duly sworn, did dispose and say that they are the President and Vice-President 
respectively of the HAMILTON MUTUAL INSURANCE COMPANY, the Company described in and which executed the 
above instrument; that they know the seal of said Company; that the seal affixed to the said instrument is such Corporate 
seal; that it was so affixed by order of the Board of Directors of said Company; and that they signed their names, 


respectively; by like order. 
Рай 
Br (2. Г. м 








Jo-- 7 Keller 
№272 T3» wx Того „а 
Ecce 7 => Натийтоє, Sure с^ Orc 
+ ув 
Й М, commsso- expres Mar 18 
= -s 89 
State of On« 
County of Mamiíto- = 
Jee, E Fens i нія АА = 
M кык. , of the HAMILTON М. TUAL INSURANCE COMPANY, do hereby certify 
that the ак anc à г true and correct сос, c oe EK: га ес тес Dy зак "AMIITON w 7.4. 
INSURANCE СОМ? 2 a” — - still in full force anc effe 
IN WITNESS Wet єго have hereunto set бу "ә ac 2” хес те sea CÓ Sac Lore ғ Cincinnat: Ото, 
ве. 2 Ch дау бе йыт з КО. 19 ДБ. 


т 


President 
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AGGREGATE COSTS: 


DELIVERED PICK-UP 
ZONE ZONE ZONE ZONE City Trucks at Bidders 
No. 1 No. 2 No. 3 No. 4 Plant, Price Per Ton - 


‘rushed Limestone: 
doses ФОР CR ANS 
on 23 ри 2) 
‚ 5 шл ы. 
‚ 8, 9 (Туре "Р") lC А 
‚ 8, 9 (Туре "О") athe am 
1, 12 (Type "p") Упра 
1, 12 (Туре "o") O PON 
ip Rap ЕЕЕ 
зпа T NER. 3 
ind 14-2 ERUNT. 
ind 17 IW и 
ind Fill MEUS 
Travel (Лы 2% 
щуєї 12.34 одну 


avel Bank Screened 











SELL ELL 


| 
© 
w 
9 


avel Bank Unscreened 





avel Crushed 53, 73 











p Soil ‚бо 
аск part 


g Mill 


в КТТ 
AN HEMI 


ITE 
P| |B 


ipper Box 


каыс 29 UL £i 


PLEASE LIST LOCATION ADDRESS FOR PICK-UP ОҒ MATERIALS: 
зосаћјоп "А": 58 33 Smith Road 
оса јоп "B": | 
п |... 
ocation. "С": 
—————————M—— l OO 


NON-COLLUSICN AFFIDAVIT 





STATE OF INDIANA, 


„А Пет ____. COUNTY 2 


The undersigned bidder ог agent, being duly sworn on oath. says that he has not, пог has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him. 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid- 
ding, and that this bid is made without reference to any other bid and without any agreement, under- 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, апу rebate, fee, gift, commission or thing of value on account of such sale or contract. 


Subscribed and sworn to before me this Le r day ст a. eee MND ылы ay id зонд <> 


“7 ~ 


Му Commission Expires 





EMPLOYEES BY RACE/ETHNICITY/SEX 
LASSIFICATION | ЗАСА — и Ге Тим Те x r Tx Те |. 





керк ж 


В- Black (not of Hispanic Origin) Н — Hispanic (all persons of Mexican, Puerto Rican, Cuban, 
. Central or South American, or other Spanish culture of origin) Al, АМ - American Indian or Alaskan 
‘Native АР! - Asian ог Pacific Islanders F- Females | ` 


EEO/AA/MFG 8/1/81 - бы | 











Handicapped: _Yes__x__No 















will not discriminate against апу ‘employee or 
‘applicant for em eus because ОҒ race, religion, sex or national origin. The ` 
; - poe _ will lake affirmative action to insure that. applicants . 
sae treated deua aporte 
on. 








ing, placi t,upgroding, - 
‚ selection for training ча уы, apprenticeship rates of pay or 
. other forms of compensation, layoffs or Termination. | : 











EEO/AA/MFG. 8/1/81 1522 





STATISTICAL. INFORMATION 


| FOR 
AFFIRMATIVE ACTION/ CONTRACT COMPLIANCE 
Name of Contractor or Supplier | (Information Given By) 


Sm: 7 
à Address And Telephone Number 
LE UA av’ ate > 9, 6 40 “40 
TOTAL 
EMPLOYEES 


EEOC CATEGORY 

1.OFFICAL 8 ADMINISTRATORS 
2. PROFESSIONALS 
И 
4.OPERATIVES 

5. LABORER 

6.OFFICE AND CLERICAL 

7 SKILLED CRAFT WORKERS 


8. SERVICE- MAINTENANCE WORKERS 
9. SALES WORKERS 


TOTALS 


ЕВ | | docendo 
С ЕЕ К 


PERCENTAGES 





MFG. Ма! 1-22-80 


OLD PRAIRIE PRODUCTS 


P. O. Box 9055 
FT. WAYNE, ІМ 46899 А Hal ИИИ ee ee ees 


(219) 747-9141 
P.D. BOX 9055 


FORT WAYNE, INDIANA 46809 
page 1 


EQUAL OPPORTUNITY HIRING AND EMPLOYMENT POLICY 

It is the policy of this company to assure that applicants are employed, 
and that employees are treated during employment, without regard to race, 
religion, sex, color, or national origin. Such action shall include: em- 
ployment, upgrading, demotion or transfer; recruitment; layoff ог termina- 
tion; rates of pay or other forms of compensation; selection for training, 
including apprenticeship and/or on-the-job training. 


HIRING 

It is the policy of our company to hire and employ qualified, reliable and 
productive employees without regard to race, color, creed, sex or national 
origin. When hiring employees it is the policy of the company to give equal 
consideration to all applicants without regard to race, color, creed, sex 
or national origin. It is the policy of our company to not question a job 
applicant concerning his race, color, creed, sex or national origin. 





ACTUAL EMPLOYMENT 

It is the policy of our company to be fair, considerate and firm with all 
employees, to expect and receive a fair day's work for a fair day's pay 
without favoritism or consideration to an employee's race; ereed, sex; 
national origin or relationship of employee to supervisor. 


POLICY OF COMPANY WITH SUBCONTRACTORS 
It is the policy of our company to take affirmative action against employee 
discrimination on the part of subcontractors with whom we have agreements. 


DISCHARGE OR LAYOFF OF EMPLOYEES 

Discharge of employees for cause, ability or work performance shall not be 
influenced by an employee's race, color, creed, sex or national origin. 

When discharging an employee for cause, notation shall be made on the employee's 
work record with the company. Layoff of employees due to lack of work shall 

be based solely on need, work performance and work ability. 


EMPLOYMENT OF MINORS 

Due to generally hazardous working conditions of mining and special conditions 
of employment under state law, no minor under eighteen (18) years of age shall 
be employed by our company for production work. 


PHYSICAL REQUIREMENTS FOR EMPLOYMENT 

While it is not practical in mining work to require pre-employment physical 
examination, it shall be our company policy due to strenuous and hazardous 
conditions of mining work and not wishing to further aggravate physical 
ailments, not to hire persons with known serious ailments such as heart 
conditions, bad backs, epilepsy, hernia or other such ailments. 


OLD PRAIRIE PRODUCTS 
PO. Box 9055 
Fort Wayne, IN 46899 PHDNE 747-9141 


Р.С. BOX 9055 
FORT WAYNE, INDIANA 46809 


page 2 
EQUAL OPPORTUNITY HIRING AND EMPLOYMENT POLICY - continued 


COOPERATION WITH GOVERNMENT AGENCIES OR EMPLOYMENT REQUIREMENTS 

It shall be the policy of our company to cooperate with government agencies, 
federal, state and local, who have the responsibility to observe our actual 
compliance with various laws relating to employment. The supervisor shall 
immediately report any such governmental agencies hiring and employment 
procedure inspections to his supervisor so our company may cooperate fully 
with such agency. 


OLD PRAIRIE PRODUCTS INC. 


| Шә Z Ж э 


Rig ~Presi dent 


roses s- CITY ОЕ FORT WAYNE 


DEPARTMENT OF PURCHASES 


1 2] 
ЕТ. WAYNE. IND. Page 1 of 2! 
INVITATION Ref. №. — 1204 


Quotations. subject to the eonditions се the reverse bereof, are requested оз the following Mat of 
equipment or services, for the department as mentioned, with delivery to destination 
eu. 


м showr below. Quotation: aball include al! charges for delivery. pecking, Four reply as Date May 28, 1985 


оне ate ate м Carol Offerle: 427-1101DEPARTMENT OF PURCHASES Date wanted $/14/85 





Arm ROOM 940, ONE MAIN STREET, FORT WAYNE, IN 46802. 
REQUIRED FOR DELIVERY TO: 
ОВ DELIVERY TO: 


Department 


or Divisio STREET DEPARTMENT 


1701 SOUTH LAFAYETTE STREET 





Address FORT WAYNE INDIANA 46803 
RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
Closing 


Time of Bi JUNE 14, 1985 at 10:00 a.m. 


TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY'S INDIANA BALES TAX EXEMPTI 
CERTIFICATE NUMBER 18 NO. 84508. PRICES SHOULD NOT INCLUDE THESE TAXES See “Instructions to Bidders" No. 10 or reverse hereof for у ne 


TAX EXEMPT (Unless otherwise indicated) 


Quantity | Сан Material, Supplies, Equipment er Services Unit Teal 
Econo ONE ت‎ ТТ | | Ре Атене 





AGGREGATES (STONE, GRAVEL, DIRT, ETC.) FOR USE BY 
THE STREET DEPARTMENT AND OTHER GOVERNMENT DEPART- 
MENTS OF THE CITY OF FORT WAYNE, INDIANA PER THE 
ATTACHED SPECIFICATIONS. THE TERM OF THE AGREEMENT 
SHALL BE FROM THE DATE OF AWARD UNTIL JULY Lig LIEG? 


Attached X 
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Bid Bond required D Ж Ba СЕРА UN З C Performance Bond RS D 2 но А ФР 
See instruction item Мо. 16 on reverse side hereof. 
Геттла______ % cash discount if paid within days from delivery and acceptance of goods or completion of services. 


PROPOSAL OR BID 


Ty compliance with the ebore invitation for bids and subject to all conditions thereof, the undersigned offers and аштым. М this bid be accepted with! в тәағотьь 
mie о sach іс furnish any or all of the items or render soch services upon which prices are quoted, їв accordance with the прасе рай resonable 
wice set opposite each item. 


Delivery of any or all of the items or completion of services indicated shall be made within__days from receipt of order“ 


IMPORTANT 7 фа байты may be s deciding factor in the award of an order, Н is important that bidders 


ІС E Sign Here: 
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ва dy Sete Board of ; 
wre hy GY of Port Serna, [943 Die 


GENERAL CONDITIONS, INSTRUCTION 





S TO BIDDERS AND INFORMATION FOR BIDDERS 





- 


~. № Bpectel Conditions: Specie} conditions Tec]e2ed із the Bid Doccent shell take precedence over any Provisions ecipoleted Ветестьфег, 
1. Арыны, lie: Toe Revised statutes of the State of Тала, and all City ordinances Insofar as they apply to the laws of ехегеі зе bidsing, 


ET 


as follows; 


NUS VeL rc 


— U 
Vurchasleg, > 


of 


Doanl-Oucnralartoner Dart. 


t 


4. 


Set 


. outset, ard parcheses аге made a part hereof, . 


Werkmen's Com panse Heat Insofar ва Woricsen's Compenssticn Act {в concerned, the Sidder ст contractor sgreee to furnish дз oficial, cenis. 
cate from the Industria] Boerd ef Indiana, showixg that he Is in eompliance with rech law, whenever Foch сет саће. are тесшгей in the BG 


Бесш-есб, 5 


YIxfrinremest and Indexnifeatons: The bidder, 10 awarded an order or contract. agrees to protect, delend, &5d save the City aries against 
any demand foc payment foc the сле of агу patented пае гід), process, article, ог device tha: шау enter Into the manufacture, eonetruction, се 
form x part cf the work covered by ether order or contract acd be farther sprees (о indemnify and seve the City harcles fr mits or aniors 

-7ө6 every nature asd Ceseristion brought 2211555 Й, foc or ов account of any Injures ог damages received ог Sustaized by а рагту or partiet, Ђу от 
fran any al the ects of the contractor, Мі servants, or еселік. 


To thle extent tke bidder or contraccor agrees to” Татић adecuste Public Liabitity and Property Damice Izsurance, the amount of which wif be 
determined by the City whenever roch Ingerance 1а dece песевљагу. Wher во гесојге4 the types and amounts of fesurance to be prorided is 
pet forth Px the Bid Document, 


rors L Pridrg: Prices borid be Өле Із аза of quantity креста а in the Bid Document” In сезе of Фіьстєразсу In «бырын the amcont of the BU 


the unit prícee qooted will govern, — M 


€ Delivery: Qoxaitices should Include all charges for delivery, pecking, стаси, container, ete. Unless chemise stered br the bidder prices 


1. 


1. 


10. 


11. 


2. 


13. 


Qood will be considered es. being besed on Qeliverz to the Qesti-ation Pexignated jn the Bid Documect and to Include all delivery ard peckicg 
"USpedfetlens: Unlecs otherwise gated by the bidder the proposi! will be considered аз being În etrict асеотсавет with the rpecifesticns €ct- 
Uned ts the ВЫ Document 


Belerences to s particular trade name, Teancfactores’s eatslog or model number are mace for descriptive Purposes to gride the bidder {д Irt 
preting Фе геш! гесез сі the Citz. They theud not Зе construed as excluding proposals on her types of materiale, encipcsent аза mrte 
However the bidder, И awarded a contract, wil] be Teqcired to farniah the perticular tea referred to in the epeciScziloca or description w 
в depertore of mbruinion ја clearly noted asd dexcted in the proposal 


Samples: Samples, when течсесед, must be forntabe? free of expense to the City end if net destroyed, wil! Drom request be returned at thy 
bidders expehse, 


Саза Discecnts: Time {д connection with саз ао: т сбєгеа, will be computed froo date of delivery and ассер!ашсе at 2па] destination ос 
from dete properly executed claic voucher js Teceived, if che later date is later then the date of delivery acd acceptance 


Tasset The City iz резетайу «еп ffo Federal Excise and Indiana State Sales Тах. Quotations must be separated to show the mot ts 

be дды for taxes of а-у kind if applicable Prices аста вс Include tax, The City wil pay rach балы аз are аргіїєабіє to this purchase. 

Буров ferme will be furniehed whererer весељагу. Taxes wherever indicated and which are applicable to this регећаље, will not be ecb lect 
- Жо any trade or сыз discounts, 


Bid Inlermalites and Eelection: The City Preserves the right to чате infermaltttes вої ізесгіініесі with lew or t° reject any or ай bids. 


Awari: "ries “Service TDeciLed in the Bid [оялап the City reserves the right to accept any item із the bid. Unless otherwise stated in 
the Bid Document bidder may mbait prepoes!s oc ery ites or group of ато provided however that the Sait prices are chown аз muere’ 


Payments: Parma! DP€TT—nis mar be made строп presentation ef properly executed cals voucher unless otherwise rated In the BH Doce = 
The бля parti wil! Бе made by the City when tte materials, корріїєє or чартер“ bas been fully delivered and тссерімі ar the work coc- 
pleted to the foll satiacion of tle City. 


м. Eie": Signature: Fach ргерожај form mur be stoned by the bidder with bts сара! azzatore. All sigzatere should Se is ful. 


н. 


ж 


17. 


Bide by pertment!p ака include the names cf the partner состросідт the partoeniti2 end must be Signed by one cr more of Ше servers tn 
the f Dong marrer: “Zeta Jones ава сце Smith, ада, 5 Јоле Сосрасу, by Joba Jones, a aler, 


Eide by corporation: mir: be üigzed with the nares of the corperation, followed by the iiz-ature anc Зета ов of the president Viet presigent, 
ӘС person атізсгіз to lind it їз the meir. 

The ғоғ-чесі! bidder, ст 2254321. agrees thar be wil} есері? with Indlane Acts 1561, chapter 208. section 12, being Burns 1521.5, Sisu 
40-2214-1-4 ғесгіе- е гесбігіга ruck bidder, contractor, cr Мі ecbeontesctor no ts Ciscrisinare with Perper. to Aring, texture, terms, cond 
tons, or рту сети of employment becacse сі Таст. сет religion, satlonal eris: of ancesry. 


ү 


Unless слем Бреслау indicated under the individual Шиве Ја 56 legal advertisement ер invitation to kid, all bids abel] be vui to 

the folowing. ` 

8) А ЗМ bond, дерсе of esd, sortited check ег Bask Cashes Chock, In the zout eiffel. drawn en a sovent bast сауа о ~ 
Cry cZ Fort Farze cr to te ссотасЧла divircs there’, 

b) The moot За. WHT be regained to Surctst a bond cr Certfed Check oz а істегі back, saratle to e Сб ciórv русе os 
=> 54 coctuci-g срео Berek, іл the amount гресійей in tte zouce cf bida wanted cr the {вуза © bid, as a рано for the 
ТАНЫМЫ performance «агас, 


пауке and расна ef Bide: 
а) Propowels, to redre оста атаса, must Se received Stier to the speci£ed tme of closing аз бела tn the Lavization, 


b) Віта mert coe thy Sid Doc t ртерсаа! form богиња ty the City м none cther will be accested. Proposal fori Dest be neci 
77 фр Растим 417 регі therect may йпта/0 а che ма. Е 
ФУ Bidders ere recoerted to tre the Bid Envelope 14 патика by the City, ог cer Па Лу. 126-1464 envelope t5 ruum proper hasdling, 
“Envelopes 150230 be tesled Woes О! а with isformation ов the face of rhe Эа мс, 15 identify tke bid. ат. за Pafemree xum bee 
8:2 «за of closing and Clty Agezcy ідтоїуєі. ) š 
4) Верата propels шеп be 1:24 сі wack меласса suber, 
e) Prom: Хат y FHC СТ есттестісті "te шау Бе mee unless «Тізе! cr noted Cver Che agmatine ef the Udder, 
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` REQUEST FOR BIDS 5 


: The City of Fort Wayne, Indiana, is xeguesting Vendors 
to submit bids for the materials and/or service as detailed 


in the Specification Section of this Bid. 


Unless othérwise stated in the Specifications Section, 


the following General Instructions will apply. 


GENERAL INSTRUCTIONS 


Bid Proposals will be read aloud to `a 


> - 


I - Bia Opening and Award 


11 participating, 


and examined soon after opening. The City of Fort Wayne Goes 
not award any bid until the Director of Purchases and the `` 
interested Department Head have had ample time to review | 
eech Bid Proposal, make their recommendation апд submit to 

. City Council for their approval (if required). Award will be 
made, however, at the earliest possible date. Мо Віа Pro- 
posal may be withdrawn for a period of sixty (60) days after 
bid opening Gate. If the mail is delayed beyond the date ana 

:- hour set for the bid opening, Bid Proposal(s) thus деїауедй, ~- 

i will NOT be considered. 


II ~ Basis of Bid Асага 


Award of bid shall be made to the most responsive ага 
responsible bidder meeting the specifications and having the 
lowest possible cost consistent with the quality and service 
needed for effective use; the folloving criteria vill be 
used in making this Getermination: 


A. 
B. 
C. 
B. 
E. 
P. 


G. 
Не 


Superior Quality and specification adherence. 
Adequate Maintenance and Service. 


-Delivery Date and/or completion tine. 


Guarantees and Warranties. 

Company's Reputation апа financial status. 
Past Experience and cost with similar or like 
eguipment or service. 

Anticipated future cost and experience. 
Performance of Bidder's equipment in hands of 
other agencies, plants, and firms. 


we са‏ = اوا“ 


111 - Guarantee with віа 


То protect the interests of the City, the Bidder 
Guarantees that the equipment offered, is standard new 
equipment, latest model of regular stock product, with parts 
regularly used for the type of equipment offered; also that 
no attachment or part has been substituted or applied 
contrary to the manufacturer's recommendations апа standard 
practices, and the item(s) bid will perform to 1009 as to 
the needs of the Department acquiring this equipment, 
product or service. 


IV - Bid Forms 


Each Bidder must submit a Bid Proposal on the blank 
forms attached. The Bidder shall sign his/her bid correctly, 
апа Bid Proposals may be rejected, if they show any 
omissions, alterations of form, additions not called for, 
conditional bid or any irregularities of any kind. Alternate 
Bids may be considered if submitted under Separate cover, 
including all bid forms as in the above. 





V - Use of Brand Names 


Specifications contained herein, in some cases, may 
refer to brand names. Brand names and numbers are used ONLY 
to set forth and convey to prospective Bidders the general 
Style, type, character and quality of eguipment. Brand 
names are not used to limit competition. 


УІ - Use of Brand Names in the Bia 
мк ME 12857 MNES in спе Bid 


If the article bid upon has a trade or brand name, show 
same in the bid. 


VII - Specification Deviations by the Bidder 


Any deviation from the specifications, including Brand 
Names and Model Number, MUST be noted in detail ana 
submitted in writing with this Bid Proposal. Completed 
specifications should be attached for any substitutions 
offered, or when amplifications are desirable or necessary. 
The absence of the specification deviation Statement and 
&ccompaning specifications will hold the Bidder strictly 
eccountable to the specifications as written herein. Failure 
to submit this document of specification deviation, if 
applicable, shall be grounds for rejection of the item(s) 
when offered for delivery. If specifications or descriptive 
рарег5 are submitted with bids, the bidder's name must be 
Clearly shown on each document. 
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The Specifications, as listed herein, represent our 
preference in equipment, however, we are fully cognizant 
that no two pieces of equipment from different manufacturers 
are the same. Therefore, if your equipment is similar and/or 
same in size, function, and operation, but some of the 
specifications do not completely coincide with ours as 
listed, please list your exceptions and explanations 
separately. It is not our intent to write specifications for 
a piece of зані that oy one manufacturer can submit a 
bia for. 


- VIII ~ ` Specification Changes After Bid kon 


re Mes in goods/services after the Purchase: 
Order/Contract bas been awarded, must be with the written 
consent of the Purchasing Department. If written consent is 
not obtained, the Purchasing Department may elect to accept 
the changes; ага is not pound to do Бо. 


IX - Bid ванн - 


Bidders shall submit with their Bid Proposal, а Bid 
Bond in the amount of: Five (5%) percent of Bid Amount. 
The Bid Bond must be submitted on the enclosed form. NO 
substitutes! When submitting a certified or cashiers check 
as Surety - complete the enclosed form down to the point 
marked with the arrow (<------- ). When submitting а bond аз 
Surety, complete the entire form and attach power of 
attorney. Bid Proposals submitted without being accompanied ` 
by the foregoing, when required, shall be rejected. Any Bid 
Proposals accompanied by a Bid Bond not properly executed, 
may be rejected. The Bond will be forfeited to the City by 
the successful bidder as liquidated damages in case a bid 
award is made to that bidder and the contract and/or 
Performance Bond are not promptly and properly executed. 


When bids are awarded, the Purchasing Department will 
return immediately all checks, except those of the 
successful Bidder(s). If a Performance Bond is required, the 
check of the successful bidder(s) will be returned upon 
compliance with the Performance Bond. If no Performance Bond 
is required, the check(s) of the successful bidder(s) will; 
be held until delivery or completion of the contract. 
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һауе the option of terminating the contract. - The remedies 
provided for under this provision shall not be construed to 
limit, waive, or otherwise abrogate any other remedy that 
the City shall be entitled to under other terms and 
conditions of this contract. 


XIII - Brochures 


Bid proposals shall include adequate brochures, latest. 
printed specifications and advertising literatüre, : 
Qescribing the product(s) offered in such fashion аз to 
Permit ready comparison with the specifications on an 
iteme-by-item basis where applicable. і É : 


XIV - Specification Changes, Additions апа Deletions 


оо 951 changes in specifications shall be іп writing and - 
furnished to ALL Bidders. Verbal information obtainea | 
otherwise will NOT be considered in awarding of bids. 


XV — Number of Bid Copies 


Unless otherwise stated in the Special Instructions 
section of this bid request, submit one copy of Ыа on. 
attached forms. - i 


XVI - Bid Changes 


Bids, amendments thereto or withdrawal requests 
received after the time advertised for bid opening, will be 
void regardless of when they were mailed. 


XVII - Delivery Location ` 


Delivery shall be made at the location shown below: 


` Room 940 \ oe 
One Main Street 
Za au ayne, indiana 46802 


XVIII - Delivery Time 


Unless otherwise stated in the Special Instruction 
Section of this bid request, deliveries will be accepted 
during the hours between 9:00 a.m. and 4:00 p.m., Monday 
through Friday excluding City Holidays. 
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X - Performance Bond - 


The successful Bidder(s), within ten (20) calendar days. 
after acceptance of the Bidder(s) offer by the City, shall 


‘furnish а satisfactory Performance Bond in the amount of 
(NOT REQUIRED) 


- The Performance Bond of the 
successful Bidder(s) shall be conditioned on the faithful 
and complete performance of the reguirements/obligations 
found in the contractual agreement(s). The Performance Bond 
will be in effect until total completion of all terms апа - 
‘conditions of this bid. Successful Bidder(s) will be 
. responsible for all claims and injuries to persons or 
` damages to property or premises arising out of, or in 
connection with his/her operations prior to the acceptance 
of the finished work or supplies, and that he/she will 
promptly make payments to all persons provided for in the 
contract; and shall guarantee to indemnify and save the 
City, it's officers, departments and employees harmless from 
all costs, damages and expenses growing out of, or by reason 
of, the successful Bidder's failure to comply and perform 
the work and complete the contract in accordance with the 
specifications including actual or alleged patent 
infringement in the matter of making, furnishing апа 
deliverying said work or supplies. 


XI - Special Performance Requirements 


As delivery date is a criteria for avarding this 
Contract, and since time is of the essence, the successful 
bidder agrees that the City of Fort Wayne, at its option, 
will deduct from any money due the successful bidder, the 
amount of К-А. per calendar day for any time required to 
complete Contract beyond quoted delivery date. All 
deductions from any money due the successful bidder are to 
be as liquidated damages, not as a penalty. Failure of the 
City to enforce this liquidated damage provision shall not 
constitute à waiver of the breach of the Contract for 
failure to timely perform. Any extension of time must be in 
the form of a supplement to the Purchase Order Contract. Any 
extension of time must be in writing; granted and issued, by 
the Director of Purchasing, prior to the quoted delivery 
date. n 


XII - Failure to Provide Performance Bond When Required 
——— s <= оглпапсе Bond When Required 


In the event that the Bidder(s) fail(s) to deliver to 
the City Purchasing Department the Performance Bond in said 
period of ten (10) calendar days after acceptance of 
Bidder's offer by the City, then the Bid Bond of the Bidder 
Shall be retained by the City in its entirety, all work 
under the contract shall be suspended апа the City shall 
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ХІХ - Delivery Date 


The delivery time as stated in the bid proposal shall 

be the time required to deliver the complete item(s) after 
the receipt.of the order or award of the contract. Where 
multiple items appear on a bid request, the bidder shall, 
unless otherwise stated by the City, show the delivery time 
for each item separately. ІЁ only a single delivery time іс. 
shown, it will be assumed to mean that all items included in 
the bid can and will be delivered on or before the specifiea = 
Gate. The bidder certifies that the delivery will be 
completed in the time he/she states starting at the time the 
. order is placed. The right is reserved to reject any bid іп 
which the delivery time indicated is considered sufficient 
to delay the operation for which the commodity is intended, 
ог where the bidder has failed to state a delivery date. 


XX - Pricing 


All prices bid must remain valid and firm through the 
evaluation and award period of sixty (60) days. 


Unit pricing will govern over extended prices unless 
otherwise stated in the Special Instructions section of this 
bid request. All prices quoted should be firm. In those 
cases where a firm bid cannot be made, consideration will 
Still be given to all bidders.  Bowever, those bidders 
submitting firm bids will be given first consideration over 
those that fail to submit a firm bid, all other factors 
being equal. -Also, in those cases where a firm bid cannot be 
паде, all non-firm pricing should be stated and explained as 
explicitly as possible showing escalation factors, stating 
costs that may increase and the conditions of those 
increases such as sub-contractor cost increases passed on at 
Cost, and any other conditions that may apply to cost 
increases. Also, maximum or ceiling prices should be quoted 
where possible when bids contain non-firm prices. Unless 
otherwise stated on bidders proposal, prices quoted shall b 
considered firm. · 


XXI - Cash Discounts 


Cash discounts, if allowed, should be so stated on the 
bid proposal form. Prices bid must, however, be based upon 
payment in thirty (30) days. The cash discounts so stated 
will not be considered in the making of the award. Where the 
invoice is received prior to the receiving of the item(s), 
the times used in the taking of cash discounts, where ` 
applicable, will be computed from the date of delivery of 
the commodities to the carrier when inspection and ; 
acceptance is at the point of destination, the date of 


- 


«мамо 2 wt Gli, 


Gelivery will be used. If laboratory ‘inspection is made a 
part ої this bid, the date of the final laboratory report 
will be used. If the invoice is received after the date(s) 
specified above, then the invoice date will be used for the 
computation of the cash discount. 


га XXII — Tie Bids 


In the case of tie Ьід5, the City reserves the right to 
make the award based on the factors previously outlined in 
paragraph number 11, in what it considers to be in the best ` 
interest of the City. ; "NE 


XXIII - Information 


Questions concerning the bid requirements or 
specifications, should be directed to: 


Director of Purchases (219) 427-1101 


XXIV - Bid Rejection or Partial Acceptance 


. The City reserves the right to reject any or all Bid 
Proposals. It furtber reserves the right to waive 
technicalities and informalities in bid specifications, as 
well as to accept in whole ог in part such bid or bids where 
it deems it advisable in protection of the best interests of 
the City. ; 


XXV - Other Charges 


Bid prices shall include, as separate line items, all 
freight (transportation) and preparation charges, applicable 
taxes and any other applicable charges fully prepaid to the 
point ої delivery so that the bid price is the total price 
to be paid for the item(s). 


XXVI — Inspection and Acceptence 


Inspection and acceptance shall be conducted by the 
persons named below. They will have the absolute authority 
to accept ок reject the project for the City. In the event 
the individual or individuals listed below are no longer 
with the City, or in the position listed, the person or 
persons assuming their position(s) will be responsible for 
acceptance or rejection. 


NAME TITLE 


Carol Offerle Director of Purchasing 


Rick Gladd 554 Street Commissioner қ 
ыз АЕ 
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Invoice, Certificate of Origin & Warranty/Guarantee 


Invoice(s), certificates of origin апа 
Warranties/guarantees must be submitted at the time of 
delivery of the items(s), 


%Е XXVII - Payments 


Prior to the completion of the entire contract or Order must 
be made by the bidder in his/her bid. Such request will be 
given due consideration in the awarding of the bid(s). 


XXVIII - Affirmative Action Program 
vee Action Program 


Bidders will be required to submit, or to have on file 
with the City Equal Employment Office, a current written 
Affirmative Action Program in order for their bid(s) to be 
accepted. Such Program can be Submitted at, or Subsequent 
to, the bid opening, but must be on record in the EEO office 
and approved in advance of processing a Purchase Order for 
City Council approval. Bidders' Affirmative Action Programs 
are in effect for the twelve (12) month perioa following the 


date of approval by the City Equal Employment Opportunity 
Officer. 
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SPECIFICATIONS: Stone, Sand and Gravel 


For furnishing, during the Period of the contract and at the 
Prices listed herein, which May be required by the Various 
Departments and Divisions оғ the City from time to time. It 
is understood that the quantities are approximate Only ang 
in no Way shall govern the amount required during the period 
of the contract. The extimated quantities wil] be used soley 


for the Purpose ої making a Comparison of bids. 


DELIVERY AND CONTRACT PERIOD: The commodity shall be de- 
livered to the location as ordered, or loaded into the 
City's trucks at the bidder's pit or plant throughout the 
calendar Year 1984, ending December 31; 1984: 


PRICING ~ INVOICING: The bidder's Prices shall include all 
delivery Charges, when applicable, ang be sub itted on the 
form included herein. Invoices must be Submitted ®о the 
using Department together with the City's Standard Claim 
Form for each using Department, Deleivereg Prices shal] be 
established on the basis of delivery to each of the four 
quadrants of the City indicated on the attached тар markeg 


"Appendix RTT ME lines of demarcation are established, 


Area = wise as nearly center as possible, the East - west 
division being at Calhoun Street & New York Central Rail- 
road. The North - South division is made up of the Penn- 


AWARD: The City reserves the right to accept any item or 
items in the bia; award one or more contracts, ог award 
multiple contracts for one commodity, whichever, in the 


т. 


Opinion ої the awarding authority is in the best interest of 


GRADE QUALITY: Sizes апа Grades of the material shall сот- 
Ply with the most recent Indiana State Highway Specifica- 
tions Covering coarse and fine aggregates, 
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AGGREGATE COSTS: 
Se 03615: 


DELIVERED PICK-UP 
ZONE ZONE ZONE ZONE City Trucks at Bidders 
NO. 1 No. 2 No. 3 No. 4 Plant, Price Per Ton - 


-rushed Limestone: 
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Зу 13 45.20. SO $5.80 6.20 deu ow CAE. ME ut 
lene $ 5.60 456.00 $6.10 55.50 53.80 Eco c 
+ 8, 9 (Type "P") Qe $6.95 $7.05 $7.45 $4.75 re WEE E 
‚8, 9 (Type wO") 55.65. 56.05 $6.15 _ $6.55 _ 53.85. ЕЕ ЖКТ 72 
1; %2- (Type "Р") 26.80 | $2.20 $7.30 57.70 55.00 А 
1, 12 (Туре "0") $5.90 $6.30 56.40 $6.80_ $4.10 ЕЕ г 
ip Rap $5.35 $5.75 $5.85 $6.25 $3.55 b ase 
and 43:955: «$8,354 фо 85 $4.85 $2.15 МГА. 
апа 14-2 $5.80 $6.20 $6.30 $6.70 54.00 
зпа 17 а ВО: 8.20 58.30 58.70 56.00 E E Moon 
ind Fill 3.90 $4.30 54.0 54.80 52.10 ena И Та 7 
ravel га s S 3 > ќе «род Borat oe 
ауе 12, 54: 56.80. 7.20 7530 57.70 $5.00 Ма ЗШ «зе 
avel Bank Screened 81.5 4.55 4.65 55.05. 2239 Ж НР EN 
‘avel Bank Unscreened Pea ake © M МЕ mr E eta 2228.00: Зз 47 
‘avel Crushed S3 ЖЕЛІ = E Ты IEE EES Î E 
р Soil _$9.30_ 9.70 $9.80 _ 1 ово Лак Ко Beal 
dek Dirt - $reg $10.20 $10.80 7 $11:29 $8.50 Mo) КЕ ТАП 
g niti $25 $2315 $2.18 6215. У СВЕ о awe 
іррег Box $42.00 per hour for_trisaxles Se БО ат ДНА, ій 
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PLEASE LIST LOCATION ADDRESS FOR PICK-UP OF MATERIALS: 


Location "А"; ntington Road Fort Wayne, IN. 


IST О OG DEDI GNU BG MEISTE сэ E E D E ыс ыг на За 
"олы АА ОЕ СИЕ 


Location "B": 


Location "C": 


4 та -Appendix 'A'" 
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at 


WASHINGTON 






COLISEUM 


N.W. ZONE 
No.3 






ILLINOIS 


GETZ 


OVINGION 





ILLMAN 
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TU: ALL DEPARTMENT HEADS OF THE CIVIL CITY AND CITY 
' UTILITIES OF THE CITY OF FORT WAYNE, INDIANA, AND 
ALL BOARDS, COMMISSIONS, AGENCIES AND AUTHORITIES 
OF THE CITY OF FORT WAYNE, INDIANA 


FROM: MAYOR WINFIELD C. MOSES, JR. 
DATE: AUGUST 29, 1983 


RE: Establishment of City Policies апа Procedures With 
Respect to Minority Business Participation in City 
Procurement and Construction Contracts. 


1. BACKGROUND: Minority business participation programs 
are valuable economic development tools, since they help to 
create jobs and job opportunities for economically 
disadvantaged residents of this community. Accordingly, the 
City has, over the past several months, worked closely with 
representatives from local minority businesses, in an 
attempt to develop an Ordinance establishing City 
affirmative action programs that would facilitate minority 
business participation in City procurement апа construction 
contracts. Such an Ordinance was developed and submitteg to 
the Common Council of the City of Fort Wayne, Indiana. Тһе 
administration anticipated that the Council would act 
favorably on such Ordinance, however, the Ordinance was 
defeated. Therefore, the directives herein contained are 


mace effective immediately. 





2. STATEMENT OF GOALS: The City does commit itself to 
participation goals for minority businesses in OMNE ар uh 
procurement and construction contracts for which biés are 
received. To assure that minority businesses participate in 
City procurement and construction contracts to the fullest 
extent possible, the stated goal of this Clove leo het 
minority businesses receive 15% of the total of.sucHh 
contracts awarded in each and every fiscal year. The purpose 
£ this memorandum апа the directives herein contained is. to 
assist the City in meeting its stated goals. 
3... REGORDKEEPING:. To facilitete the coals of the City, as 
herein stated, each denartment head of the City, ihboludinrg 
211 heads of boards, commissions agencies, and authorities 
Of the City, is cHerges with the duty of formulating апа 
Maintaining adequate recorés and documentation Gisclosing 
minority business participation іп City. bid construction апа 
procurement contracts emanating from such department, board, 
commission, agency, or authority. Тһе form of suc 
recordkeeping and the contents of same shall be as 
determined, within 30 days from date hereof, by vibe City 


Controller, tbe City's Director of Purchasing, the Chairman 
of the Board of Public Works, and the City's Compliance 
Officer. 
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4. MONITORING: A special internal monitoring task force is 
hereby created to monitor and review all records compiled 
hereunder. This special task force shall consist of the City 
Controller, the City's Contract Compliance Office, Community 
Development & Planning '5 Compliance Office, CETA's 
independent monitoring unit’s representative, the City's 
Minority Affairs Director, and the Executive Director of the 
Metropolitan Human Relations Commission. The Special task 
force shall report and advise the Mayor and the Mayor's 
Affirmative Action Advisory Committee. 


5. ESTABLISHMENT OF CITIZENS ADVISORY COMMITTEE: There is 
hereby established a "Citizens Advisory Committee", 
hereinafter referred to as "Committee". This Committee 
shall act as an advisory committee to the Mayor, This 
Committee shall consist of at least nine members appointed 
by the Mayor within ten days from date hereof as follows: 


(а) А majority of the Committee shall be persons who 
are actively involved in the day to day business of 
minority businesses in this community, or their 
representatives; 


(b) One member shall be a member of the Common Council 
of the City of Fort Wayne; 


(c) One member shall be a person recommended by the 
Common Council of the City of Fort Wayne; 


(а). One member shall be an employee of the City of 
Fort Wayne іпуоіуей in the awarding of procurement 
and/or construction contracts; and 





(e) The remaining member (s) shall be appointed by the 

Mayor, at large. 
This Commitrtee shall meet at those times and places as 
ceemed appropriate by its members or as otherwise deemed 
eppropriate by the Mayor. The Committee shall make, from 
time to time, recommendations to the Mayor and teo thes Common 
Council оп how to best continue, re-define, Clarity Cooley, 
епа implement the goals of the City with respect to the 
continued and further involvement of minority-owned 
businesses in City procurement and construction contracts 
for which bids are received 
Furthermore, the Committee shall apprise and meke 
recommendations on the following: 


(a) The’ GELI ELON for "minority business". "The^few 
communities that have addressed this subject have 
adopted various definitions for "minority business". 
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The definition of "minority business" might inclua 

minorities based upon sex, as well as race. Some on iti 

have separate participation goals for minority Vb E 

апа women business enterprises. Also, Сове а Erion ыу, 

be given to preference for local minority purto ا‎ 
г 


(5) Desirability ог necessit i і 

ity of working with oth 
Ae bate и such as Allen County, Indiana, to ar duca 
Implement the goals and purposes herein Stated for all : 
government contracts; зда 


(с) The necessity to work within Indi 

) h ndiana Code 36-1-9- 
which is the State Purchasing Law governing же р es t 
Programs will survive any and all legal challenges; T 


(d) The necessity to work withi i 
А : ме in Indiana Code 36-1-12- 
Contracts е ай Wovérning the ‘awarding of public ко. 
ntract So our programs wi irvi 
chal теп ес: aud Prog will survive any and 211 legal 


(e) The form and substance 1 
of any ordinances or ti 
Fo be Presented to the Common Council of the pity лані: 
IU Indiana, for the codifying of any and all pro ns 
eveloped concerning minority business Participation. 


a IMMEDIATE ACTION: The Board of Public Works of the cit 
о: Fort Wayne, Indiana, and the Director ef the Cit т Ex 
Department of Purchasing, and all other officers a 5 i 
employees of the City involved in the awarding of ci 
procurement апа construction - iu 
the duty of d 
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the In3iana Attorney General on the legality of а minority 
business participation ordinance. The administration seeks 
this opinion with the understanding that while such opinions 
may be informative as to the Attorney General's position on 
such ordinances, an Attorney General's opinion is not 
binding in a court of law. Also, if legally possible, a 
Similar opinion shall be sought from the United States 
Department of Justice. 


8. NEW LEGISLATION: The City Attorney of the City of Fort 
Wayne, Indiana, is hereby instructed to commence immediately 
the drafting of new legislation for submission to the 
General Assembly of the State of Indiana in January of 1984. 
This new legislation shall concern necessary amendments to 
the existing State Purchasing and Public Works Construction 
Laws so as to clearly allow for minority business 
Participation programs. 


This document has been Signed and made effective this 29th 
Gey of August, 1983. 


еЗ 


Winfield C. Moses, Jr., Mayor 
of the City of Fort Wayne, Indiana 
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MBE/WBE STATEMENT 


FOR 
CITY OF FORT WAYNE, INDIANA 


BID NO. 1204 
BID БАТЕК 122 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
presently preparing an ordinance concerning minority and 
women's business participation for City contracts. This 
project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals апа to 
further meet affirmative action requirements, the 
undersigned commits percent ( $), as a goal, of 
the undersigned's total bid to minority/women's business 
participation. In that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 


е 





Мате of Firm Type of Work 

1. Bunsold Trucking, Inc. WBE Trucking 

2. R&R Trucking MBE Trucking 

aN 

4. 

Submitted on: June 14 p 1985 
ву 
Business свазкев5 


7320 Lower Huntington Road 


Fort Wayne, IN. H6809 


м————— ат 


Phone Number: 219-747-1281. or 219-747-5011 


ОР 8 Расе 20 ої 21 


Reference Мо. 1204 


—————m T n QQ" . 


NON-COLLUSION AFFIDAVIT 


STATE OF INDLANA, 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him. 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid- 
ding, and that this bid is made without reference to any other bid and without any agreement, under- 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 


Subscribed and sworn to before 


в, ЖЕ, 23: т ir 
212) CLommr:ssion Axpues 


EU cin 





ALLEN COUNTY STONE COMPANY 


MAIN OFFICE P.O. BOX 29А - MAUMEE, OHIO 43537 • (419) 893-8731 


CRUSHED LIMESTONE PLANT AGRICULTURAL 
PRODUCTS LIMESTONE 
7320 LOWER HUNTINGTON RD. 
FORT WAYNE, INDIANA 46809 
(219) 747-1281 


June 10, 1985 


To Whom It May Concern: 
Re: Equal Employment Opportunity Policy 


The policy of The Allen County Stone Company is to hire without regard to 
sex, color, race, religion, age, or national origin. All employees of Allen 
County Stone Company shall be treated equally in respect to employment, ир- 
grading, demotion, or transfer, recruitment or advertising for rates of pay 
or other forms of compensation, selection for training including apprentice- 
ship or on the job training, layoff or termination. 


The company will do its best to achieve full employment and utilization of 
the capabilities and productivity of all citizens and to treat them equally 
when interviewing and employing. 


Sincerely, 





EEO Officer is: 
Larry Imsch 


221 Allen Street 
Maumee, OH. 43537 


JTB/mo 
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PROPOSAL AND BID SURETY FORM 
PROPOSAL:. 


In compliance with the foregoing invitation to bid and subject te all of the conditions thereo? the undersigred offers 
and agrees. if this bid is accepted within a reasonable time from éste of opening of bids, to enter into в contract In ас. 
cordance with the prices stated Бегеіп. : 


The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Specia! Conditions, 
Specifications, and Plans applying form s part ef this proposal. 


This proposal is supported by tbe following bid surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 
SID SURETY (REQUIRED BY LAW): 
BOND FORM: (USE THIS BOND РОЕМ—КО ALTERNATE FORM OF BOND WILL BE CONSIDERED). 


KNOW ALL МЕХ BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 
©? Fort Wayne, State of Indiana, in the sum of j d Dollars and 00/100 (5 500-00 ) 


П. ень p 7-3 LESS 
to be paid on demand to said City of Fort Wayne, Из successors and assigns for which poyrsent well and truly to be 


тюзде, we bereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 











The condition of this obligation fs such that if the bid or proposal attached hereto and made в part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and s contract awarded 
to the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into а contract 
with tke said City of Fort Wayne, State of Indiana, and shall secure tke performance of the seme by bond ог etherwise 
2s may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null ard void; 
etberwise to be т full force and effect. токсо : А - 

Трогате surety із furnished. 
BID CHECK (ALTERNATE FORM OF SURETY): thot а certificete authorizing the сп 
Certified O to sigs the bond асесшуевуізд the 


Cashiers Check No. 


it is Tecessary 
Storney-in-fact™ 
same 

— in the sum of 











----- 





месі ын алым —— s DOL SFS 








- Bank 


mana rao a ан 





— — MÀ нә е 


is berewitb submitted end cepesited in Неш of bond under the same terms and conditions as set forth in the above bond 
Note: If Check is used zs Bic Surety—Attach here 





# 


«Тһе Allen County Stone Company 


SIGNATURES (ZID SURETY AND PROPOSAL): Fame of Bidder Print er Type 
| 
reste / 
By 


- = Gq s 
Witnessed by: 4 ај па S MER AG M втру ОТ 
Cop La ИС eu sss RS. ти i - 
жже КИЙА рс А ХЕ ЗВО И o ply eR I ЖАКСЫ Алар. AND tide Wa CO Pres барде u 4 nn Теге 
OTHER PARTIES INTERESTED IN PRINCIPAL 
THIS PROPOSAL .1320 Lower Huntington LRoad 





(See 14 —Sigzitures uncer Ceneral Cozditors, etc.) Stree: Name ind Nember 


List all Parties if Partnership 


Fort Wayne, IN. 46809 





City; Stace asd Zip Code 
Date May 9 e PID ажал ару 2 
SEE COVER ГЕТТЕН - 
-Indiana Insurance Co. 


sire и плана а о یھ‎ бре офа ИХ E E E dolere cid рин Е S Ко Жел m Со усно не 


Naze е! Company — Pret p туге 


Ү/іс-еззед by: үа га i 
2 2 ¦ In the State оі... Indiana 


2 ER p "n > / 
ФИ QC REN и азери НО ME МОТО ОВЕТУ ` 








Indiana 


FIDELITY & SURETY DEPARTMENT 


POWER OF ATTORNEY 





` 


KNOW ALL MEN BY THESE PRESENTS, That Indiana Insurance Company, a Corporation duly organized and existing under 
the laws of the State of Indiana, and having its principal office in the City of Indianapolis, Indiana, does hereby make, constitute and appoint 


ое J, Hoffman, Richard P, Hormann 
Fort Wayne . апа 


Ót. НИ ПРИВИНА ИЛИ“ State о ЕО ТН er дие, ес АН ИИ 
its true and lawful Attorney(s)-in-Fact with full er and authority to sign, execute, segl deliver any and all bonds and undertaki 
for and on its behalf as follows: МОТ TO EXCEED THE SUM OF £560, 000. 85 pa 


This Power of Attorney revokes that issued on behalf of Al J, Hoffman, ETAL dated 12-4-79 


and to bind the Corporation thereby as fully and to the same extent as if such bonds and undertakings were signed by the President, sealed 
and duly attested by the Secretary of the Corporation, hereby ratifying and confirming all that the said Attorney(s)-in-Fact may do in the 
premises. This Power of Attorney is executed and may be revoked pursuant to and by authority granted by Article VI (10) of the By-laws of 
the Indiana Insurance Company, which reads as follows: 

“ARTICLE VI (10). The President or any Vice President acting with the Secretary or any Assistant Secretary, shall have the power 

and authority to appoint Attorneys-in-Fact for purposes only of executing and attesting bonds and undertakings and other writings 

obligatory to the nature thereof, and at any time to remove any such Attorney-in-Fact and revoke the power and authority given 

to him. Attorneys-in-Fact when so appointed shall have power and authority, subject to the terms and limitations of the Powers of 

Attorney issued to them, to execute and deliver on behalf of the corporation and to attach the Seal of the Corporation thereto any 

and all bonds and undertakings, and other writings obligatory to the nature thereof, and such instrument executed by any such 

Attorney-in-Fact shall be as binding upon the corporation as if signed by an executive officer and sealed and attested by the Secretary 

or any Assistant Secretary.” 


IN WITNESS WHEREOF, Indiana Insurance Company has caused these presents to be signed by its Vice President, attested by its ез 
23rd December НЕ 


or Assistant Secretary, and its corporate sea] to be hereto affixed this __- day of 19 








ATTEST: 






INDIANA INSURANCE COMPANY 
istant Secretary 
STATE OF INDIANA 


y _ By ` 
Vice President 
COUNTY OF MARION) = 


23га December 81 J. 5. Faust 
On: this iio а ке нА, руло: "~ = before me, personally. came : 
to me known, who being by me duly sworn, did depose and say, that he resides їп the City of Indianapolis, Indiana; that he is Vice-President 
of Indiana Insurance Company, the Corporation described in and which executed the above instrument; that he knows the seal of said Cor- 
poration; that the seal affixed to the said instrument in such corporate seal; that it was so affixed by order of the Board of Directors of said 
J. 5. Faust 
Corporation; and that he signed his name thereto by like order. And said 


Hazel Anderson 
further said that he is acquainted with 
and knows him to be the Secretary - Assistant Secretary of said Corporation; and that he executed the above instrument. 












June 27, 1983 


My Commission Expires R. À Notary Public 





STATE OF INDIANA ) 
COUNTY OF MARION) 


L. Hazel Ававувоћ ^ е темою м -Assistant Secretary of Indiana Insurance Company, do hereby 
Certify that the above and foregoing is a true and correct copy of a Power of Attorney, executed by said Indiana Insurance Company, which 
is still in full force and effect. 


ss. 


In witness whereof, 1 have hereunto set my hand and affixed the sea] of said Corporation, at the City of Indianapolis, this LE ГА 


а ЧОМЕ S. o ro а 





(Seal) 





10-25 (Ind.) Rev. 9-74 


noe CITY OF FORT WAYNE 


DEPARTMENT OF PURCHASES 
FT. WAYNE, IND. 


INVITATION 


Quotations, subject to the conditions on tbe reverse Мегесі, are requested өт the following list of 
materiak, supplies, equipment or services, for the department as mentioned, with delivery to destination 


ВЕ тісті beiow. DTI iverz, pecking. 2 Address your reply as 
i 


ма اله‎ rea aad Carol Offerle: 427-1101DEPARTMENT OF PURCHASES 
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Ref No о 


Date May 28, 1985 


ren ROOM 940, ONE MAIN STREET, FORT WAYNE, IN 46802. 
ЕКШ ЕЕ E FOR DE DELIVERY TO: 
Departmen 
or о ert САЛИЕВА СА 
1701 SOUTH LAFAYETTE STREET 
Address FORT WAYNE, INDIANA 46803 
RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
Closing 


Time of Bi JUNE КА, E985 at OOS 


XES: THE CITY 15 EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY'S INDIANA SALES TAX EXEMPTIO 
CERTIFICATE NUMBER IS NO. 95% PRICES SHOULD NOT INCLUDE THESE TAIES See “Instructions to Bidders” No. 10 on reverse hereo! for detalla. 


TAX EXEMPT (Unless otherwise indicated) 


man tity Unit Materials, Supplies, Equipment er Services и 


Fund 
Appropriation No. 

















AGGREGATES (STONE, GRAVEL, DIRT, ETC.) FOR USE BY 
THE STREET DEPARTMENT AND OTHER GOVERNMENT DEPART- 
MENTS OF THE CITY OF FORT WAYNE, INDIANA PER THE 
ATTACHED SPECIFICATIONS. THE TERM OF THE AGREEMENT 
SHALL BE FROM THE DATE OF AWARD UNTIL JULY 1, 1986. 


— — M M M MÀ —— Ó—H MÀ . M HÀ s I —— 
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Bid Вона даса З 35 —$300.00. ____ Performance Hohd 22 = NO 


See instroction item No. 16 ос reverse side hereof. 
Ferms | | | % cash discount И paid within days from delivery and acceptance of goods or completion of services 


PROPOSAL OR BID 


In compliance with the above invitation for bids and subject to al! conditions thereof, the undersigned offers and agrees, H this bid be accepted within a reasonabl 
ime from date of closing, to furnish any or al of the items or render such services upon which prices are quoted, in ір accordance with the specifications applying and at th 
mice met te each item. 


Delivery of. any ог АП of the items or completion of services indicated shall be made within days from receiot of ordei 
IMPORTANT xr As delivery may be a deciding factor in the award of an order, it is Important thst bidder 











ormation 
I | Sign Here: 
Кө ә i D Z Eh. МА 
Nape of _Compan; а ~ f 
Per Cauet. "ow ту 2 Ааа СКО — 


P 5:5 S G. сту e. Сача. С. 
Бе ST DAE майда ЗРО сұ: О 2 A Mil 
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GGREGATE COSTS: 


DELIVERED PICK-UP 
ZONE ZONE ZONE ZONE City Trucks at Bidders 
Моше} No; 2 №. 3 №. 4 Plant, Price Рег Топ - 


Show Location. 
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ipper Box 
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LEASE LIST LOCATION ADDRESS FOR PICK-UP OF MATERIALS: 


. и м ° / f 
ocation "A": P / 67 


ee 
оса јоп "с": 
pu EN 2222. 


ocation "B": 


NON-COLLUSION AFFIDAVIT 


STATE OF INDIANA, | 
(MALE ДҮ COUNTY). - 


The undersigned bidder ог agent, being duly sworn on oath, says that he has not, пог has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him. 
entered into any combination, collusion or agreement with any person relative to the price to be bid bv 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid- 
ding, and that this bid is made without reference to any other bid and without any agreer ent, under- 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 









COM Mig) 


Зіасет ur ages: 


2 Dee A sce d m 


Firm or Carporatier 


pu x EINE С, 
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PROPOSAL AND BID SURETY FORM 
PROPOSAL:. 


In complisnce with the foregoing invitation to bid and subject te all of the conditions thereof the undersigred offers 
and agrees. if this bid is accepted within a reasonable time from éate of opening ef bids, to enter into à contrac: in ас. 
cordance with the prices stated herein. 


The Legal Advertisement, Genera! Conditions, Instructions to Bidders, Information for Bidders, Special Conditions, 
Specifications, and Plans applying form s part of this proposal. 


This proposal is supported by the following bid surety as required by law and signatures affixed thereto constitcte 
both а proposal and bid surety executed by the bidder. 


SID SURETY (REQUIRED BY LAW): 
BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 
KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 


ef Fort Wayne, State of Indiana, in the sum et FIVE HUNDRED AND NO/ HUNDRED AND NO 100THS------------------------ E 











Dollars 
— Y $ 
to be paid on demand to said City of Fort Wayne, its successors and assigns for which payment well and truly to be 


mace, we bereby bind ourselves, our beirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 








The condition of this obligation fs such that if the bid or Proposal attached hereto and made а part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and в contract awarded 
to the undersigned bidder and the said bidder shall within ten (10) Gays after notice of said award enter into а contract 
with tke said City of Fort Wayne, State of Indiana, and shall secure tke performance of the seme by bond or otherwise 
#5 may be required to the satisfaction of the City of Fort Wayne, Indiana tben this obligation shall be null ard void: 

r orce ard effect. 2 - 
oe Mm Аа E Е corporate surety is furnished. it Is necessary 


BID СНЕСЕ (ALTERNATE FORM OF SURETY): thot в certificzte authorizing the вуда ficti 























Certified О to sign the Бора Bceompssying the same. 

Cashiers C) ACHEN Мо ое of 4 Rog 
—€—M— (Dollars 

en — ---- ——`TM.- —— Bank 

ef e TEE MEM CMS 























is herewith submitted end deposited in lieu of bond onder the same terms and conditions as set forth in the above bond. 
Note: If Check is used 25 Bid Surety—Attach here 


- 





; STONE STREET GRAVEL, INC. 
SIGNATURES (BID SURETY AND РЕ OPOSAL) SE us ТӘН ise Pre we 
GEN C Су 
DS pile COT TFI одод 
У/їт.еззеб by: Signature ef Person Auiteniet де Aipa 
T BIDDER ј i ; 
Е Јна Ape RA D RN що — - AND Tive Vice President | — UR GEI cu. OR 
THE TIE ХСІРАЇ 
ФЕН торо" PRINCIFALY 8596 Hoagland Road 
(Зее 14 —Sigzarures uncer General Conditons, etc.) т ТА А-а чё Min EE 
List aU Parties if Partnership „Hoagland, Indiana 46745 _____ 
Pm ecu Er UE om MCI I N Cir. State азд Zi? Cots UIS 
EE DM LE sr PCT a Wapa n `š ре. LS 19067 o ue 
SEE COVER: LETTER 
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Nace ef "Сешрәзу - Part or Туу» 


МУ/їгсеззед by: 


“len =. 


Incorporated 
In tte State of: Kansas 


fet SURETY. 





АФдтсьь. FOrt Scott, Kansas 


—P ے‎ 4 n > 
— 


THE WESTERN CASUALTY AND SURETY СОМРА! 


POWER OF ATTORNEY 


The Western Casualty and Surety Company 


HOME OFFICE — РОКТ SCOTT, KANSAS 


KNOW ALL MEN BY THESE PRESENTS: That THE WESTERN CASUALTY AND SURETY COMPANY, of Fort Scott, Kansas, a corporation 
of the State of Kansas, having its principal office in the city of Fort Scott, Kansas, pursuant to the following Bylaw, which was adopted by the 
Stockholders of the said Company on December 2, 1953, to-wit: 


“Section 27. RESIDENT OFFICERS AND ATTORNEYS-IN-FACT. The president, any vice president or the secretary shall have power and 


authority to appoint resident vice presidents, resident assistant secretaries and attorneys-in-fact, and to give such appointees full power and au- 


thority to make, execute and deliver in the name and on behalf of the corporation, bonds, recognizances, contracts of indemnity and other under- 
takings and writings of obligatory nature, and to affix thereto the corporate seal of the corporation. The president, any vice president or the 
secretary shall also have power at any time to remove and revoke the authority of any such appointee.” 

does hereby nominate, constitute and appoint 


Jerry C. Waak of Fort Wayne, Indiana 


its true and lawful agent(s) and Attorney(s)-in-Fact, to make, execute, seal and deliver for and on its behalf, as Surety, and as its act and deed: 
Any and all bonds and undertakings. 


Provided, No authority is extended for 
the execution of Open Penalty Bonds. 


And the execution of such bonds or undertakings in pursuance of these presents, shall be as bindin 
to all intents and purposes, as if they had been duly executed and acknowledged by the regularly electe 
Fort Scott, State of Kansas, in their own proper persons. 


The following Resolution was adopted at the Quarterly Meeting of the Board of Directors of The Western Casualty and Surety Company, heid 
on the 10th day of November, 1970 


“RESOLVED, That the signatures of officers of the Company and the seal ofthe Company may be affixed by facsimile to any Power of Attorney 
executed in accordance with Section 27 of the Company Bylaws; and that any such Power of Attorney bearing such facsimile signatures, including 


the facsimile signature of a certifying Assistant Secretary, and facsimile sea! shall be valid and binding upon the Company with respect to any 
bond, undertaking or contract of suretyship tn which it 15 attached." 


All authority hereby conferred shall remain in full force and effect unti! terminated by the Company. 


IN WITNESS WHEREOF, THE WESTERN CASUALTY AND SURETY COMPANY has caused these presents to be signed by its Vice-President, 
and its corporate seal to be hereunto affixed this... ЛЕН day of October 19. 83 


g upon said Company, as fully and amply, 
d officers of the Company at its offices in 


THE WESTERN CASUALTY AND SURETY COMPANY 


/ 
Ui T 
STATE OF KANSAS By 





COUNTY OF BOURBON $$ is Vice President 
On this ../ t me NIE дао з s oper оди Чао жч .. A. D., 19............, before the subscriber, a Notary Public in the State of Kansas іп 
and for the County of Bourbon, duly commissioned and qualified, came ............ J. F. А Неіт, Vice President От of THE WESTERN 


CASUALTY AND SURETY COMPANY, of Fort Scott, Kansas to me personally known to be the individual and officer described in, and who ехе- 
cuted the preceding instrument, and he acknowledged the execution of the same, and being by me duly sworn, deposeth and saith, that he is the 
officer of the Company aforesaid, and that the seal affixed to the preceding instrument is the corporate seal of said Company, and the said corporate 
seal and his signature as officer were duly affixed and subscribed to the said instrument by the authority and direction of the said Company, and 
that Bylaw, Section 27, adopted by the Stockholders of said Company, referred to in the preceding instrument, is now in force. 


IN TESTIMONY WHEREOF, | have hereunto set my hand and affixed my official seal at the City of Fort Scott, the day and yeai first above 
written. 


My appointment expires September 5, 1984 Р рана i j 


Notary Public. 





Ања 
ре рако а Че ИН ‚ Assistant Secretary of THE WESTERN CASUALTY AND SURETY COMPANY, do 


hereby certify that the above and foregoing is a true and correct copy of a power of attorney executed by said THE WESTERN CASUALTY AND 
SURETY COMPANY, which is stil! in full force and effect. 


О нр me «ИРЕ ре КА eee 





Assistant Secretary. 


FORM FS 5890-R6 
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MBE/WBE STATEMENT 


FOR 


CITY OF FORT WAYNE, INDIANA 


BID NO. 1204 


BID DATE: 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
presently preparing an ordinance concerning minority апа 
women's business participation for City contracts. This 
project is also доуегпед by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals and to 


further meet affirma 
undersigned commits 


tive action requirements, the 
2 percent ( iy as a goal, 


the und ed's total bid to minority 
participations In that regard, the following MBE г 


irms have been contacted to work as subcontractors: 


е 


Мате of Firm 


T. Statewide Trucking 


25 


= се. 


Phone Number: 


Type of Work 
Hauling 


JUN 14 1985 1742 


STONE-STREET GRAVEL, TNC, 
(Сотрапу Nam ц е) 


CARL DIDLINGER, ҮІСЕ PRESIDENT 
Кале 


Sl 





4 ~.3 = 4 e sod З ~ an 
TAET Oi Parson Aut nor вез 


ё 
сп) 


5536 Hoagland Road 





Hoagland, Indiana 46745 








219 639 6511 










n» os CITY OF FORT WAYNE 


DEPARTMENT OF PURCHASES 
ЕТ. WAYNE, (IND. 


INVITATION 


Quotations, subject to the conditions om the revers hereof, are requested өт the following Ни of 
material, supplies equipment or services, for the department ве mentioned, with delivery to destination 


as shown below. Quotations shal! include al! charges for delivery. packing ete. reas your reply as 
і цо 


ден а поле а лим Carol Offerle: 427-1101DEPARTMENT OF PURCHASES 


Page ! of 21 
Ref. No 2 1204 <<: 


Date May 28, 1985 
Date wanted 6/14/85 — 


Aaa ROOM 940, ONE MAIN STREET, FORT WAYNE, IN 46802. 
REQUIRED FOR DELIVERY TO: 
Department 


or Divisio STREET DEPARTMENT 
1701 SOUTH LAFAYETTE STREET 


Addis FORT WAYNE, INDIANA 46803 


RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
Closing 


Time ы Ві ЈОМЕ 14, 1985 ағ 10:00 а.п. 


Fund 
Appropriation Мо. - | — 














TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES ТАХ THE CITY'S INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER 18 МО. 84508. PRICES SHOULD NOT INCLUDE THESE TAXES See “Instruction: tc Bidders” No 10 ае ето ЕХЕМРТІ details. 
TAX EXEMPT (Unless otherwise indicated) 
завіс Џан Materials, Supplies, Equipment er Services RM | ad i 








AGGREGATES (STONE, GRAVEL, DIRT, ETC.) FOR USE BY 
THE STREET DEPARTMENT AND OTHER GOVERNMENT DEPART- 
MENTS OF THE CITY OF FORT WAYNE, INDIANA PER THE 
ATTACHED SPECIFICATIONS. THE TERM OF THE AGREEMENT 
SHALL BE FROM THE DATE OF AWARD UNTIL JULY 1, 1986. 








` 
AFFIRMATIVE ACTION: Оп File Attached À 


| 
тке d 
3id Bond required 55 pi: — 00 M Pérformance Bond AX D NO 


See instroction item No. 16 ор reverse side hereof. 
lerms___% cash discount if paid within |. days from delivery and acceptance of goods or completion of services. 


е PROPOSAL ОК BID 











Ir com un зо овен нанына Ад sad Met ове age Sata шше, Шу eR са uel NM Н this bid be accepted within а reasonable 
ime from date of closing, to farniab any or all of the Kama or render much services upon which prices are quoted, in accordance with the specification: applying and at the 
Tice opposits each item. 


Delivery of any or all of the items or completion of services indicated shall be made within days from receipt of order' 
IMPORTANT КЕ As delivery may Бе а deciding fester tn the award or un car, К is important thet bidders 


the 
Sign Bere: 
7 зі APTS, Mac’ Фи. 
„х= WI тотоу А a 
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Address cb. d. Ке ср ы САТ ын ны э 77) 
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SGREGATE COSTS: 


DELIVERED PICK-UP 
ZONE ZONE ZONE ZONE City Trucks at Bidders 
Noc b No.2 No. 3 NO. 4 Plant, Price Per Ton - 


Show Location. 
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LEASE LIST LOCATION ADDRESS FOR PICK-UP OF MATERIALS: 


»cation "А": PAP C, P om 
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NON-COLLUSION AFFIDAVIT 


STATE OF INDIANA, 
2” 55: 
ait _---: COUNTY 


The undersigned bidder or agent, being duly sworz on oath. says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented 5y him. 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to reírain from bid- 
ding, and that this bid is made without reference to any other bid and without any agreemont, under- 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 


-ndirectiy, any rebate, fee, gift, commission or thing of value on account of such sale ог contract. 


xp 


Му Commission Ехрігез 


heti dE, 1257. 
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MBE/WBE STATEMENT 


FOR 
CITY OF FORT WAYNE, INDIANA 


BID NO. 1204 


BID DATE: 6 -/g- Ф5 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
presently preparing an ordinance concerning minority and 
women's business participation for City contracts. This 
project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals and to 
further meet affirmative action requirements, the 


undersigned commits percent ( „де 5), as a goal, of 
the undersigned's total "bid to minority/women's business 
participation. Іп that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 

Neme of Firm Type of Work 
1. 4244 GRAVEL Co Tee GRAVEL PIT COFFS ICE 
2% 
Ж; 
4. 


Submitted on: Loa /4 , 19%Ғ 24" 


ву LID w GRAVEL eo г^© 


(Company Name) 
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PROPOSAL AND BID SURETY FORM 
AL AND Бір SURETY FORM 





PROPOSAL: , 


In complisnce with the foregoing invitation to bid and subject to 2)! of th 
and agrees. if this bid is accepted within a reasonable time from date of open 


е conditions thereof the undersigned offers 
cordance with the prices stated herein. 


ing of bids, to enter into a contract in гс- 


The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Speciz} Conditions, 
Specifications, and Plans applying form a part of this proposal. 


"This proposal is Supported by the following bid Surety as required by law and signatures affixed thereto constitute 
toth а Proposal and bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): 


BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 
KNOW ALL MEN BY THESE PRESENTS, TEAT we, the undersigned, are held and firmly bound unto the City 
of For We e, State of Indiana in the sum of. five ercent 2 0 of the attached bid---------..---- 
Fort Waya kive percent (5%) of the at 


каста ee tir reas oe een tus Ре сл 


НН ен 
у be beni ea waq p ace E ОА ЛАСЛА ЕЕЕ o Dollars, 
to te paid on demand to said City of Fort Wayne, its Successors and ass 


igns for which payment well and truly to be 
mace, we hereby bind ourselves, our heirs, Successors, executors, and administrators, jointly and severally firmly by 
these presents. { 





The condition of this obligation is such that if the bid or Proposal attached hereto and ma 
to the within named divis; i 
to the undersigned bidder and tke said bidder shall wi of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana, nce of the same by bond or otherwise 
25 may be required to the Satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null ага void; 
otherwise to be in full force ard effect. XN : Š 

corporate Surety із furnished, 
that a certificate 3uthorizin 
0 sign tbe bong асеоглран 


` — in the sum of ин 


BID CEECK {ALTERNATE FORM OF SURETY): 
Certified а 
Cashiers гу Check No 


it is necessary 
E the “nttorrey-in-fact” 
Уз the same, 





Шалы A ОА 





ее ТУ 


е. роо ню 


15 Berewith submitted end deposited in Hey of bond under the same terms and conditions as set forth in the above bond. 
Note: If Check is used гз Bid Surety— Attach here. 


W. W. GRAVEL COMPAN LL ING 
SIGNATURES (2ID SURETY AND PROPOSAL): ана а 


Name of Big, er Mist er AS 
| š | а ‚9 
xo ых Me © 5 
Winessed by: š 2 Signature of Pe On Aurke 
ВІРРЕЗ 
A. 04 282 ZJ а à sei U 


Е sn EI D MR DRY AND 


ized to Sigs 






< | 
OTHER PARTIES INTERESTED IN PRINCIPAL 
THIS PROPOSAL 3031 West County Line Road 
(5ге14--5ішезгігез uncer Genero] Conditons, etc) oe ок Name and Necio 
List al Parties if Partnership Roanoke, Indi ana 16783 : 


вето HERON dir Ped Ui ی مخ‎ 


City, Без:е and Zip Code 





——... гато 


SEE COVER LETTER í 
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Incorporated 


" In the State of;...Penusyivania ________ 
SURETY ( 1 Penn Center laza 


Address. Philadelphia, РА 19103 
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RELIANCE INSURANCE COMPANY 


` HEAD OFFICE, PHILADELPHIA, PENNSYLVANIA 


POWER OF ATTORNEY 
KNOW ALL MEN BY THESE PRESENTS, That the RELIANCE INSURANCE COMPANY, a corporation duly organized under the laws of the State of 
Pennsylvania, does hereby make, constitute and appoint Donald В. Rush » Gerald C. Kramer, Jr., Егей L. Tagtmeyer, 


Walter Е. Manske, Louis H. Andrews, William С. Niezer and George A. Hannin, individually, 
of Fort Wayne, Indiana 


its true and lawful Attorney-in-Fact, to make, execute, seal and deliver for and on its behalf, and as its act and deed апу and all bonds and 
undertakings of Suretyship, 





and to bind the RELIANCE INSURANCE COMPANY thereby as fully and to the same extent as if such bonds and undertakings and other writings 
obligatory in the nature thereof were signed by an Executive Officer of the RELIANCE INSURANCE COMPANY and sealed and attested by one other 
of such officers, and hereby ratifies and confirms all that its said Attorney (s)-in-Fact may do in pursuance hereof. 





This Power of Attorney is granted under and by authority of Article VII of the By-Laws of RELIANCE INSURANCE COMPANY which became 
effective September 7, 1978, which provisions are now in full force and effect, reading as follows: 


ARTICLE VII — EXECUTION OF BONDS AND UNDERTAKINGS 


TOR TY ОРЕ НН 


1. The Board of Directors, the President, the Chairman of the Board, any Senior Vice President, any Vice President or Assistant Vice President 
or other officer designated by the Board of Directors shall have power and authority to (a) appoint Attorneys-in-Fact and to authorize them to execute | 
on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof, and (b) 
to remove any such Attorney-in-Fact at any time and revoke the Power and authority given to him. | 


2. Attorneys-in-Fact shall have power and authority, subject to the terms and limitations of the power of attorney issued to them, to execute 
and deliver on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof. | 
The corporate seal is not necessary for the validity of any bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory | 
in the nature thereof. | 





3. Attorneys-in-Fact shall have power and authority to execute affidavits required to be attached to bonds, recognizances, contracts of indem- 
nity or other conditional or obligatory undertakings and they shall also have Power and authority to certify the financial statement of the Company and 
to copies of the By-Laws of the Company or any article or section thereof. 


This power of attorney is signed and sealed by facsimile under and by authority of the following Resolution adopted by the Board of Directors of 
RELIANCE INSURANCE COMPANY at a meeting held on the Bth day of June, 1979, at which а quorum wes present, and said Resolution has not been 
amended or repealed: 5 


“Resolved, that the signatures of such directors and officers and the seal of the Company may be affixed to any such power of 
attorney or any certificate relating thereto by facsimile, and any such power of attorney or certificate bearing such facsimile 
signatures or facsimile sea! shall be valid and binding upon the Company and any such power so executed and certified by 
facsimile signatures and facsimile seal shall be valid and binding upon the Company in the future with respect to any bond or 
undertaking to which it is attached.” 


IN WITNESS WHEREOF, the RELIANCE INSURANCE COMPANY has caused these presents to be signed by its Vice President, and its corporate seal to 
be hereto affixed, this 15th day of August 1983. 





$ТАТЕ ОЕ Pennsylvania 
VOUNTY OF Philadelphia 
On this 15th day of August ‚ 1983, personally appeared Raymond MacNeil 


to me known to be the Vice-President of the RELIANCE INSURANCE COMPANY, and acknowledged that he executed and attested the foregoing 
instrument and affixed the sea! of said corporation thereto, and that Article VII, Section 1, 2, and 3 of the By-Laws of said Co ny and the Resolu- 
tion, set forth therein, are still in full force. = 





Му Commission Expires: Em dE 
May 2h ,1986 % "dd ғ Мотагу Public іп and for State of Pennsylvania 
ин Residing at Philadelphia 
Ж James F. Marckstein ‚ Assistant Secretary of the RELIANCE INSURANCE COMPANY, do hereby certify that the above 


and foregoing is a true and correct copy of a Power of Attorney e said RELIANCE INSURANCE COMPANY, which is still in full force and 


effect. 





IN WITNESS WHEREOF, | have hereunto set my hend and affi 


BDR-1431 Ed. 6/79 








< А. If so, and it contains answers to the questions asked 
апа sign the Written Statement of Company Policy. os и ` 
. B. lf not, do you accept the following program in meeting the requirements of the City | 
of Fort Wayne P _ _ Yes _ No о 





in this program, attach а copy | 





PLEASE КЕЕР IN MIND ТНАТ FAILURE ТО COMPLETE ALL SECTIONS ОЕ THIS 
DOCUMENT WILL RESULT IN YOUR PROGRAM BEING REJECTED. 


2. Will your firm make every effort to increase employment of minorities at all levels of its 
workforce with particular emphasis to categories where few, if any, minority people are 
employed P Yes No 








3. Current number of employees I? 


Number of employees as of October ![981— ! ? January !98[—Í © April 198 (5. 
and July о LY. 305 с> 362 









EMPLOYEES BY RACE/ETHNICITY/SEX | 
Гм | mx T w | отне | | 
міє јм је Їм Ге |ы 4 
KERELS- | 






4. Workforce Analysis: 


JOB WAGE RATE OR TOTAL 
CLASSIFICATION SALARY RANGE 
реше 2-1 ашайрде і у | 
ЖЕ 
г. 1*7 




















= f f — 


List Number с 
B- Block (ло? of Hispanic Origin) Н — Hispanic (all persons of Mexican, Puerto Rican, Cuban, 


Central “ж South American, or other Spanish culture of origin) А! ,AN — American Indian or Alaskan 
Native АР! - Asian or Pacific Islanders F- Females 





EEO/AA/MFG 8/1/81 uer ~ 






5. |f total minority employment is less than 20% give reasons why. (Do not include 
Females when you figure minority employment percentages.) 








6. List minority recruitment sources: 














7. Does your company anticipate an increase in employment this year? Yes x No 
Approximately how many P 





8. What specific goals can you achieve for the employment of minorities during 1981-82? 




















A. Officials and Managers % 

B. Professionals % 

C. Technicians % 

D. Sales Workers š ; Yo 

E. Office and Clerical зы нано % Aum 
ТЕТЕ Skilled Crafismen  — өе Boe 





9. WRITTEN STATEMENT OF COMPANY POLICY = 








тон: су. 
| mese * FT. ыс IND. Page l ot? 
INVITATION Ref. № 1204 


Quota ions, subject to the conditions ос tbe reverse bereof, are requested өт the following List of 
materials, supplies equipement or services, for the department ы mentioned, with delivery to destination 
as showr below. Quotations shal! include al! eha: Д ‚ ме. Address your reply өз Date May 28, 1985 






Den اله‎ yest ead Carol Offerle: 427-1101DEPARTMENT OF PURCHASES [Date wanted 6/14/85 


ra ROOM 940, ONE MAIN STREET, FORT WAYNE, IN 46802. 
REQUIRED FOR DELIVERY TO: 
Department 
or Division STREET DEPARTMENT 

1701 SOUTH LAFAYETTE STREET 

зані FORT WAYNE, INDIANA 46803 
RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
TM Bs санта теве ав 0.09 ат; 


TAXES: THE CITY 15 EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX THE CITY'S INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER 18 NO. $4505. PRICES SHOULD NOT INCLUDE THESE TAXES See “Instructions to Bidders” No. 10 on reverse hereof for detalis. 


TAX EXEMPT (Unless otherwise indicated) 


Quantity Unit Materials, Supplies, Equipment er Services on t 











AGGREGATES (STONE, GRAVEL, DIRT, ETC.) FOR USE ВУ 
THE SWREET DEPARTMENT AND OTHER GOVERNMENT DEPART- 
MENTS OF THE CITY OF FORT WAYNE, INDIANA PER THE 
ATTACHED SPECIFICATIONS. THE TERM OF THE AGREEMENT 
SHALL. ВЕ FROM THE DATE OF AWARD UNTIL JULY 1, 1986. 








x AFFIRMATIVE ACTION: On File X Attached 
| 
| 


| 
| 








Bid Bond required 19 NE sone QU 525 оне = NO 
Бес instroction item No. 16 об reverse side hereof. 
Terms... % cash discount if paid within | . days from delivery and acceptance of goods or completion of service 


г PROPOSAL ОК BID 





In complianse with the above invitation for bids and subject to all conditions thereof, the undersigned offers and agrees, H this bid be accepted within а геазопа 
time’ fram date Ја to furnish any or all of the items or render such services upon which prices are quoted, in їв accordance with with the specifications applying and at | 
price pet opposite each item. 


Delivery of any or all of the items or completion of services indicated shall be made within days from receipt of ord 


As deli D ow ME factor in the award of order, it is im that b 
IMPORTANT F> ё ёту ma iding factor = portant that bidà 


ГУ Sign Here: 


Lge 19 Сай, аа. 


| | с.лодеїЇ тиа 4 -7 > 9 ИЯ 
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wa by ыс Вог of 
"ere hor 


as follows: 


- OU — ERE 7 
Doe nd-Oucnsolailoo vc Dept. of Yurchaaleg, eio, 


CY оё Fort Үгтүтө, 1943 


, 
- 


GENERAL CONDITIONS, INSTRUCTION 





5 TO BIDDERS AND INFORMATION FOR BIDDERS 





~. 0l. Брес) Семе сала; Special conditions Included In the Bid Domet shall take precedence over азу Provisions стрес Eeremder, 


2. Арынды» Laws! The Revand statutes of the State of I=dlane and all City ordinances Insofsr as the apply to the laws ef em petitive bi23iz ç, 
- ағасы, ard purcheses, аге made a part Lereof, | Д 5 


K ое Compensation: Ineofar as Workmen's Compensation Act fp concemed, the Sidder ст otractor аштее to furnish аз oficial, села. 
- сала from the Industria] Board ef Indiana, кстісЕ that he Js ín compliance with goeh law, whenever гос» eertiScates are recuired із tke BY 
Document, ë Ë 


4  Yufriremenat:i and Indexnifcatons: The bidder, If awarded an erder er contract, agrees to protect, defend, аза seve the City tarmless аіли 

any demand {ос permet for the use of алу patented лата, process, article, or device (Ба? шау exter Into the f2anufacure, conetruction, cr 

-- < form x part of the work covered by etter order ог contract acd be farther agrees to ІпФесіпі7у and save the City Бат ез fro euts er axtiocs 

ntt ссе every пазе esd ёеьгісцоа Drought ага it, for or on account of any Injuries or damages received OF кігшісей by s parcy ог Parties, by or 
from асу of the ње of the eontracter, ЕЦ ыгташа, or врели. 


То thie extent the bidder or contractor актты to rz adecuate P<ubl!e Liability aad Property Damcce Irrurance, the asount cf which wif ty 
determined by the City whenever roch Inscrasce la Ce ef tecenary. When so required the types and amounts of Inscrasce to be Provided is 
eet forth In the Bid Decurent, 


‘° Ре: Pres bocie be stated [3 colts of ScanCtr rpeci£ed in the Big Document Та case of discresency In серен» the amcor! cf the bu 
већа the шей prices quoted will govern.” қ СС 


€ Баны: Qootrtices should [ncloda вії charges for delivery, pecking, cating, сотішілегі, ete. Unless otherwise пово by the bidder price 
сәсе will be considered zs. beling besed on бејтету to the destizaton dexignated jn the Big Documect and to Include АП eelivery ard расмс; 
1 : š i 


- 


q УУ ПИРА Unless otherwise stzted by the bidder the proposal will b+ considered ar belrg іп «Ене ассогбазсв with the FpeciScations ext. 
Ened Is tSe Bid Document, 


Relerencee to < particclar trade name, Tantfactorer’s eatelog ог model number are mace for descriptive Purposes to фоке the bidder fn inten 
Deeting the requirements cf the City. Tier should not Хе согаштиед is excluding prepocals ©з other types cf materiale, eccipsent аза mrte 
However the bidder, М awarded а contract, will be required to fzrzish the perticular It referred to із the epecificaiions ог Фезстіміоа unless 
в depertcre ос бг от ts clearly noted end бек пе In the proposal 


5. Bemples: Samples, when Teqterted, mort be forn!aded free of expense to the City sad И nct destroyed, will tron TeqQUest be returned at th, 
bidder's сгрећње, 


$. Cash Discocnts: Tire in connection with сал Pant clered, will be computed from date of delirery and ecceptasce at Anal dextinetion or 
from date properly executed claim voucher ig received, if tte latter date is Шет than the dete of delivery acd aceeptance, 


10. Taxees The City Us Есзетійу сесі frm Federal Есе and Із апа State Sates Тал. Qvotations murt be seperated to show tte wort 55 
be edited for taxes of а-у kind applicable Prices соста mc Include tax T>e City will рау such taxes as 574 aprlicable to this purchase. 
Exe=pilon forms will be furnished whererer гжсемігу. Taxes wherever indicated and which are applicable to this рогова, will not be ecb lect 

- fo агу trade се cach discounts 


T1327 Бы Іа (еге and Rejection: The City resemres the right to мате мога Не rct себе: with lew cr to relet азу or all bids 


12. Awerd: Dries otherwise тресі in the Bid Dœcment the Cit reserves the Tight to accept any item із the bid. Unless ctherwine stated tn 
Фе Bid Document bidders Шау mbait proposes og eny item er group of Мела, provided Sowever that the Vait prices are shown аз ге. 


13. Payments: Parts} permetts mar be mate трол presentation с! properly executed claim voucher unless Otherwise stated In the ВМ росс 
Tbe foal perme: wil] >e хад, by the City when tte аме rapplies or бсіршепзе kas been fully delivered ала жссеріі or the work сос 
pleted to the foll rien ef tke City. 

14 Bidders Slcxsterei Zach proposes) fors шын be Иа by the Vue. with kis usual signature. AN Qeseteres choos be is full. 

Bide by pertnaenitip should include бе names of the PANIED compaing the FartsemSip end must be aigred by опе SF more of the pensers In 
the ГоПочіяє marrer: “Icha Jones and Jaxa бана dba, 21 oas Cocpary, by Joba Jones, a parner", 

Bids by согротајесе еп be бете with д. Bases СЇ the согрстаџсп, followed by the Малаге аза deslgnetion of the president, viet president, 
Of person sctherised to bind и із the master, 

М. The толысі! bidder, ст IIIE, agrees thar Хе wil} есшріу with Tadine Аса 1561, chapter 298, section 19. being Boras Jadiaza Saunu 
40-2214-1-44 кре ес Peceiring ruch bidder, fonirectsr, ог Ша гръсоп?їтъс!ог no 59 біктішіпа: with Taberi to hiring, tecture, terms, соса 
Sons. or неа of fsloyment Secacse сі race, colcr ТП сс, satlons! erisia or аһсесгу, 

1. Unless ` ese Брес Ту {да С under tbe indiyicusl ішсе ja she legal advertisement or forization te Sid, all bids shell У аа to 
te foliowicg. м 
&) А Зы ыы, барот cf cash, certifed check er Зазх Са Chak In the moust 2265146, draws on a вуча bask payable to th 

C ef Fort Fara се t> Ше ecctumng dere: there, 

b) Tee moeto За WHT be recited to Airis & Sond cr Ста Сех 93 а schvert back, сауа to te City ч Re Taste є» 
© ‘he contracting ¿Ito Tew, ta the BOER? specified In che косе cf bida wanted cr the Гуама ~ kido as э fox Ive for Ae 
ТАМАР performansy егесі, 

17. Sebedscles а-а 2естіуі ef Bids, 

а) Propel, to redre есп бата аса, mest сара Filer to the tailed tme ol closing аз дейірласкі In the ілуна ов, 

b) Bidders ссе tse he Bld Drom? ргерсља] form fried ty the City as rone cther will be acceztad, Preciosa) forms bun by Mec 

` ` фи Вароты of any регі {Хатес{ may invalidate the did, ; 

ФУ Bidders ere recoected to си he Sid Envelope 14 патика by the City, ст олер Ма Лу, leentified envelope їз assure proper harding, 

-Envelopes 150214 be “1” жегі ор! wx Information cs the face of the Bid есе го identify We bid, CI. 34 Байеке au bee 
вка cate of «106126 ard Clty Агессу Involved. : 

4) Beperste proposals сен be сем ол ect Мате suber, 

є) Procal Мата: &57 ETHIC CT оосттас1!ота L5. meca шау be med unless чери те! cr acted Cver Tha ирд of Se Udder. 


CITY OF FORT WAYNE, INDIANA Page 3.01: 2) 
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` REQUEST FOR BIDS j 


The City of Fort Wayne, Indiana, is requesting Vendors 
to submit bids for the materials and/or Service as detailed 
in the Specification Section of this Bid. 


Unless othérwise stated in the Specifications Section, 
the following General Instructions vill apply. 


GENERAL INSTRUCTIONS 


I — Bia Opening and мата 


-Bi Proposals will be read aloud to ‘all participating, 
and examined soon after opening. The City of Fort Wayne Goes 
not award any bid until the Director of Purchases and the ` 
interested Department Head have had ample time to xeview | 
егсһ Bid Proposal, make their recommendation апа Submit to 

- City Council for their approval (if required). Award will be 

made, however, at the earliest possible date. Ко Bia Pro- 

posal may be withdrawn for а period of sixty (60) days after 
bid opening date. If the mail is delayed beyond the date апа 
^. hour set for the bid opening, Bid Proposal(s) thus delayed, re: 
A will NOT be considered. 


ІІ ~ Basis of Bid Ачага 


Award of bid shall be паде to the most responsive and 
responsible bidder meeting the specifications апа having the 
losest possible cost consistent vith the quality anà service 
needed for effective use; the following criteria vill be 
used in making this determination: 


A. Superior Quality and specification adherence. 

B. Adequate Maintenance and Service. ~ 

С. -Delivery Date and/or completion time.: 

D. Guarantees and Warranties. 

E. Company's Reputation and financial status. 

Р. Past Experience and cost with similar or like 
equipment or service. 

G. Anticipated future cost and experience. 

Н. Performance of Bidder's equipment in hands of 
other agencies, plants, and firms. 


ІІІ - Guarantee with Bid 


To protect the interests of the City, the Bidder 
Guarantees that the equipment offered, is standard new 
equipment, latest model of regular stock product, with parts 
regularly used for the type of equipment offered; also that 
no attachment or part has been substituted or applied 
Contrary to the manufacturer's recommendations and standard 
practices, and the item(s) bid will perform to 100% as to | 
the needs of the Department acquiring this equipment, 
product or service. 


IV - Bid Forms 


Each Bidder must submit a Bid Proposal on the blank 
forms attached. The Bidder shall sign his/her bid correctly, 
ара Bid Proposals may be rejected, if they show any 
omissions, alterations of form, additions not called for, 
conditional bid or any irregularities of any kind. Alternate 
Bids may be considered if submitted under separate cover, 
including all bid forus as in the above. 


V - Use of Brand Names 


Specifications contained herein, in some cases, may 
refer to brand names. Brand names and numbers are used ONLY 
to set forth and convey to prospective Bidders the general 


Style, type, character and quality of equipment. Brand 
names are not used to limit competition. 


VI - Use of Brand Names in the Bid 


If the article bid upon has a trade or brand name, show 
same in the bid. 


VII - Specification Deviations by the Bidder 


Any deviation from the specifications, including Brand 
Names апа Model Number, MUST be noted in detail ага 
submitted in writing with this Bid Proposal. Completed 
Specifications should be attached for any substitutions 
offered, or when amplifications are desirable or necessary. 
The absence of the specification deviation statement and 
accompaning specifications will hold the Bidder strictly 
accountable to the specifications as written herein. Failure 
to submit this document of specification deviation, if 
applicable, shall be grounds for rejection of the item(s) 
when offered for delivery. If specifications or descriptive 
papers are submitted with bids, the bidder's name must be 
Clearly shown on each document. 
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The Specifications, as listed herein, represent our: 
preference in equipment, however, we are fully cognizant 
that no two pieces of equipment from different manufacturers 
аге the same. Therefore, if your equipment is similar and/or 
same in size, function, and operation, but some of the 
specifications do not completely coincide with ours as 
listed, please list your exceptions and explanations 
separately. It is not our íntent to write specifications for 
` а piece of equipment that only one manufacturer can submit a 
“bie for. EM QM TES . Pss 


- VIII - Specification Changes After Bid Award 

Any changes in goods/services after the Purchase 
Order/Contract has been awarded, must be with the written 
consent of the Purchasing Department. If written consent is 
not obtained, the Purchasing Department may elect to accept 
the changes; but is not bound to do so. 


IX - Bid Bond 


Bidders shall submit with their Bid Proposal, à Bid 
Bond in the amount of: Five (5%) percent of Bid Amount. 
The Bid Bond must be submitted on tbe enclosed form. NO 
substitutes! When submitting a certified or cashiers check 
as Surety - complete the enclosed form Gown to the point 
marked with the arrow (<------- ). When submitting a bond as 
Surety, complete the entire form and attach power of ; 
attorney. Bid Proposals submitted without being accompanied 
by the foregoing, when required, shall be rejected. Any Bid 
Proposals accompanied by a Bid Bond not properly executed, 
may be rejected. The Bond will be forfeited to the City by 
the successful bidder as liquidated damages in case a bid 
award is made to that bidder and the contract and/or 
Performance Bond are пої promptly and properly executed. 


When bids are awarded, the Purchasing Department will 
return immediately all checks, except those of the 
successful Bidder(s). If a Performance Bond is required, the 
check of the successful bidder(s) will be returned upon 
compliance with the Performance Bond. If no Performance Bond 
is required, the check(s) of the successful bidder(s) vill; 
be held until delivery or completion of the contract. 


, Page 6 of °21 
І 


have the option ої terminating the contract. . The remedies 
provided for under this provision shall not be Construed to 
limit, waive, or otherwise abrogate any other remedy that 
the City shall be entitled to under other terms and 
conditions of tbis contract. 


XIII - Brochures 


Bid proposals shall include adequate brochures, latest 
printed specifications and advertising literature, ``: Š 
describing the product(s) offered in such fashion as to 
permit ready comparison with the specifications on an 
iteme-by-item basis where applicable. ` 


ЕМ e Specification Changes, Additions апа Deletions pees: 


АЖ changes in specifications shall be in writing and - 
furnished to ALL Bidders. Verbal information obtained 
otherwise will NOT be considered in &warding of bids. 


XV - Number of Bid Copies 


Unless otherwise stated in the Special Instructions 
Section of this bid request, submit one copy of Ыа on 
attached forms. : 


ХУТ - Bid Changes 


Bids, amendments thereto or withdrawal requests 
received after the time advertised for bid opening, will be 
void regardless of when they were mailed. 


XVII - Delivery Location 


Delivery shall be made at the location shown below: 


Room 940 | ? 
One Main Street 
"d СВЕ аупе, Indiana 46802 


XVIII - Delivery Time 


Unless otherwise stated in the Special Instruction 
section of this bid request, deliveries will Ье ассер+еа 
during the hours between 9:00 a.m. and 4:00 р.т., Monday 
through Friday excluding City Bolidays. 


Раде 7 ої 21 


x - Performance Вога - 


The successful Bidder(s), within ten (10) calendar days. 
after acceptance of the Bidder(s) offer by the City, shall 
"furnish a PARTE ТАРЕ. Performance Bond in the amount of 

(МОТ REQUIRED) . Тһе Performance Bond of the 
Successful Bidder(s) shall be conditioned on the faithful 
and complete performance of the reguirements/obligations 
found in the contractual agreement(s). The Performance Bond 
will be in effect until total completion of all terms and - 
conditions of this bid. Successful Bidder(s) will be 
· responsible for all claims and injuries to persons or 
` @amages to property or premises arising out of, or in 
connection with his/her operations prior to the acceptance 
of the finished work or supplies, and that he/she will 
promptly make payments to all persons provided for in the 
contract; and shall guarantee to indemnify and save the 
City, it's officers, departments and employees harmless from 
all costs, damages and expenses growing out of, or by reason 
of, the successful Bidder's failure to comply and perform | 
the work and complete the contract in accordance with the 
specifications including actual or alleged patent 
infringement in the matter of making, furnishing апа 
deliverying said work or supplies. 


XI - Special Performance Requirements 


As delivery date is a criteria for avarding this 
Contract, and since time is of the essence, tbe successful 
bidder agrees that the City of Fort Wayne, at its option, 
will deduct from any money due the successful bidder, the 
amount of N- per calendar day for any time required to 
complete Contract beyond quoted delivery date. А11 
Geductions from any money due the successful bidder are to 
be as liquidated damages, not as a penalty. Failure of the 
City to enforce this liquidated damage provision shall not 
constitute à waiver of the breach of the Contract for 
failure to timely perform. Any extension of time must be in 
the form of a supplement to the Purchase Order Contract. Any 
extension of time must be in writing; granted and issued, by 
the Director of Purchasing, prior to the quoted delivery 
date. 


XII - Failure to Provide Performance Bond When Required 


In the event that the Bidder(s) fail(s) to deliver to 
the City Purchasing Department the Performance Bond in said 
period of ten (10) calendar days after acceptance of 
Bidder's offer by the City, then the Bid Bond of the Bidder 
shall be retained by the City in its entirety, all worx 
under the contract shall be suspended and the City shall 


начелу лов ЛЕ 


` 
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XIX - Delivery Date 


The delivery time as stated in the bid proposal shall 

be the time required to deliver the complete item(s) after 
the receipt.of the order or award of the contract. Where 
multiple items appear on a bid request, the bidder shall, 
unless otherwise stated by the City, show the delivery time | 
for each item separately. If only а single delivery time is: 
sbown, it will be assumed to mean that all items included in 
the bid can and will be delivered on or before the specified г 
date. Тһе bidder certifies that the delivery will be 

completed in the time he/she states starting at the time the 
. order is placed. The right is reserved to reject any bid іп 
which the delivery time indicated is considered sufficient 

to delay the operation for which the commodity is intended, 
or where the bidder has failed to state a delivery date. 


XX - Pricing 


All prices bid must remain valid and firm through the 
evaluation and award period of sixty (60) days. 


Unit pricing will govern over extended prices unless 
otherwise stated in the Special Instructions section of this 
bid request. All prices quoted should be firm. In ‘those 
cases where a firm bid cannot be made, consideration will 
still be given to all bidders. However, those bidders 
submitting firm bids will be given first consideration over 
those that fail to submit a firm bid, all other factors 
being equal. Also, in those cases where a firm bid cannot be 
made, all non-firm pricing should be stated and explained as 
explicitly 25 possible showing escalation factors, stating 
costs that may increase and the conditions of those 
increases such as sub-contractor cost increases passed on at 
cost, and any other conditions that may apply to cost 
increases. Also, maximum or ceiling prices should be quoted 
where possible when bids contain non-firm prices. Unless 
otherwise stated on bidders proposal, prices quoted shall be 
considered firm. ` 


XXI - Cash Discounts 


Cash discounts, if allowed, should be so stated on the 
bid proposal form. Prices bid must, however, be based upon 
payment in thirty (30) days. The cash discounts so stated 
will not be considered in the making of the award. Where the 
invoice is received prior to the receiving of the item(s), 
the times used in the taking of cash discounts, where 
applicable, will be computed from the date of delivery of 
the commodities to the carrier when inspection апа 
acceptance is at the point of destination, tthe date of 


- 
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Gelivery will be used. If laboratory inspection is made a 
part of this bid, the date of'the final laboratory report 
will be used. If the invoice is received after the date(s) 
specified above, then the invoice date will be used for the 
computation of the cash discount. 


E XXII - Tie Bids 


In the case of tie bids, the City reserves the right to 
make the award based on tbe factors previously outlined in 
paragraph number 11, in what it considers to be in the best 
interest of the City. А E 


XXIII - Information 


Questions concerning the bid requirements or 
specifications, should be directed to: 


Director of Purchases (219) 427-1101 


XXIV - Bid Rejection or Partial Acceptance 


The City reserves the right to reject any or all Bid 
Proposals. It further reserves the right to waive 
technicalities and informalities in bid specifications, as 
well as to accept in whole or in part such bid or bids where 
it deems it advisable in protection of the best interests of 
the City. 


XXV - Other Charges 


Bid prices shall include, as separate line items, all 
freight (transportation) and preparation charges, applicable 
taxes and any other applicable charges fully prepaid to the 
point of delivery so that the bid price is the total price 
to be paid for the item(s). 


. 


XXVI — Inspection апа Ассерігпсе 


Inspection and acceptance shall Бе conducted Бу the 
persons named below. They will have the absolute authority 
to accept or reject the project for the City. In the event 
the individual or individuals listed below are no longer 
with the City, or in the position listed, the person or 
persons assuming their position(s) will be responsible for 
acceptance or rejection. 


NAME TITLE 


Carol Offerle Director of Purchasing 
Rick Gladd Street Commissioner 


ерам 
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Invoice, Certificate of Origin & Warranty/Guarantee 


Invoice(s), certificates of origin ага 
warranties/guarantees must be submitted at the time of 
delivery of the items(s). 


6 XXVII - Payments 


Payments. Any request for early and/or partial payments 
prior to the conpletion of the entire contract or Order must 
be made by the bidder in his/her bid. Such reguest will be 
given due consideration in the awarding of the bid(s). 


XXVIII ~ Affirmative Action Program 
SE Ассіоп Program 


Bidders will be required to submit, or to have on file 
with the City Equal Employment Office, a current written 
Affirmative Action Program in order for their bid(s) to be 
accepted. Such Program can be Submitted at, or subsequent 
to, the bid opening, but must be on record in the EEO office 
and approved in advance of processing a Purchase Order for 
City Council approval. Bidders' Affirmative Action Programs 
are in effect for the twelve (12) month perioa following the 


Gate of approval by the City Equal Employment Opportunity 
Orficsr. 
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SPECIFICATIONS: Stone, Sand апа Gravel 


For furnishing, during the period of the contract and at the 
Prices listed herein, which may be required by the various 
Departments and Divisions of the City from time to time. rt 
is understood that the quantities are approximate only and 
in no way shall govern the amount required during the period 
ОЁ the contract. The extimated quantities will be used soley 
for the Purpose of making a comparison of bids. 


DELIVERY AND CONTRACT PERIOD: The commodity shall be de- 
livered to the location as ordered, or loaded into the 
City's trucks at the bidder's pit or plant throughout the 
calendar year 1984, ending December 31, 1984. 


PRICING - INVOICING: The bidder's prices Shall include а11 
delivery charges, when applicable, and be Submitted on the 
form included herein. Invoices must be submitted to the 
using Department together with the City's Standard Claim 
Form for each using Department. Deleivered prices shall be 


area - wise, as nearly center as possible, the East - west 


road. Тће North - South division is made up of the Penn- 
sylvainia Tracks; St. Mary's and Maumee Rivers. 


AWARD: The City reserves the right to accept any item or 
items in the bid, award one or more contracts, or award 
multiple contracts for опе commodity, whichever, in ¿the 
Opinion of the awarding authority is in the best interest of 


GRADE QUALITY: Sizes and Grades of the material shall com- 
Ply with the most recent Indiana State Highway Specifica- 
tions Covering coarse and fine aggregates. 
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AGGREGATE СО5Т5: 


DELIVERED PICK-UP 
ZONE ZONE ZONE ZONE City Trucks at Bidders 
No. ok NO. 2 Мо. 3 Мо. 4 Plant, Price Per Ton - 
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PLEASE LIST LOCATION ADDRESS FOR PICK-UP OF MATERIALS: 


Location "А": 
Location "В": 


Location "С": 





2 da > "Appendix 'А'" 
Corporate НС ШЕ, Ве ЗИ СЕ 










WASHINGTON 


COLISEUM 
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N.W. ZONE 
No.3 


ILLINOIS 







GETZ 


OVINGTON 


SE ZONE 
No. 2 


ILLMAN 


FOR USE IN AGGREGATE CONTRACTS ONLY 
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то: ALL DEPARTMENT HEADS OF THE CIVIL CITY AND CITY 
d UTILITIES OF THE CITY OF FORT WAYNE, INDIANA, AND 
ALL BOARDS, COMMISSIONS, AGENCIES AND AUTHORITIES 
OF THE CITY OF FORT WAYNE, INDIANA 


FROM: MAYOR WINFIELD C. MOSES, JR. 
DATE: AUGUST 29, 1983 


RE: Establishment of City Policies and Procedures With 
Respect to Minority Business Participation in City 
Procurement and Construction Contracts. 


1. BACKGROUND: Minority business participation programs 
are valuable economic development tools, since they help to 
create jobs and job opportunities for economically 
disadvantaged residents of this community. Accordingly, the 
City has, over the past several months, worked closely with 
representatives from local minority businesses, in an 
attempt to develop an Ordinance establishing City 
affirmative action programs that would facilitate minority 
business participation in City procurement and construction 
contracts. Such an Ordinance was developed and submitted to 
the Common Council of the City of Fort Wayne, Indiana. The 
edministration anticipated that the Council would ac 
favorably on such Ordinance, however, the Ordinance was 
defeated. Therefore, the directives herein contained are 
made effective immediately. 


2. STATEMENT OF GOALS: The City does commit itself to 
participation goals for minority businesses in all City 
procurement and construction contracts for which bids are 
received. To assure that minority businesses participate in 
City .preckrement and construction contracts to the £ ii See 
extent possible, the stated goal of this City is that 
minority businesses receive 15% of the total of such 
contracts awarded in each and every fiscél year. The purpose 
ої this memorandum and the directives herein contained is to 
assist the City in meeting its stated goals. 

3.» RECORDREEPING:  To'facilitate Ehe ovals of the City as 
herein stated, each Gebpartment (head ої the City, іпсіздіга 
ell heads of boards, commissions, agencies, and authorities 
of the City, is charged with the duty of formulating апа 
maintaining adequate гесогёѕ and documentation Gisclosing 
minority business participation in City bid construction ага 
procurement contracts emanating from such department, board, 
cómmission, agency, or authority. The form of suc 


recordkeeping апа the contents of same shall be as 
determined, within 30 days from date hereof, by the City 
Controller, the City's Director of Pürchasing, the Chairman 
of the Board of Public Works, and the City's Compliance 
Officer. 
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4. MONITORING: A special internal monitoring task force is 
hereby created to monitor and review all records compiled 
hereunder. This special task force shall consist of the City 
Controller, the City's Contract Compliance Office, Community 
Development & Planning 's Compliance Office, CETA's 
independent monitoring unit’s representative, the City's 
Minority Affairs Director, and the Executive Director of the 
Metropolitan Human Relations Commission. The Special task 
force shall report and advise the Mayor and the Mayor's 
Affirmative Action Advisory Committee. 


5. ESTABLISHMENT OF CITIZENS ADVISORY COMMITTEE: There is 
hereby established a “Citizens Advisory Committee", 
hereinafter referred to as "Committee". This Committee 
Shall act as an advisory committee to the Mavor. "This 
Committee shall consist of at least nine members appointed 
by the Mayor within ten days from date hereof as follows: 


(a) A majority of the Committee shall be persons who 
are actively involved in the day to day business of 
minority businesses in this community, or their 
representatives; : 


(b) One member shall be a member of the Common Council 
of the City of Fort Wayne; 


(c) One member shall be a person recommended by the 
Common Council of the City of Fort Wayne; 


Fort Wayne involved in the awardine of procurement 

and/or construction contracts; and 

(e) The remaining member (s) shall be appointed by the 

Mayor, at large 
This Commitrtee shall meet at those times and places as 
Geemed appropriate by its members ог as otherwise deemed 
appropriate by the Mayor. The Committee shall make, from 
time to time, recommendations to the Mayor and to the Common 
Council on how to best continue, re-define, clarify. eco D£ 
enc implement the goals of the ЖУ WIEN respect to the 
continved and further involvement of minority-owned 
businesses in City procurement and construction contracts 
for which bids are received 
Furthermore, the Committee shall apprise and meke 
recommendations on the following: 

(a) Тһе definition for "minority business". Тһе few 


communities that have addressed this subject have 
adopted various definitions for “minority business". 
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The definition of "minority business" might include 
minorities based upon sex, as well as race. Some communities 
have separate participation goals for minority businesses 
and women business enterprises. Also, Consideration should 
be given to preference for local minority businesses; 


(b) Desirability or necessity of working with other local 
governments, such as Allen County, Indiana, to more fully 
implement the goals and purposes herein stated for all local 
government contracts; 


(c) The 


necessity to work within 
the State Purchasing Law 
will survive any and all 


which is 
programs 


(а) The necessity to work within 
which is the law governing the av 
contracts, so our 


Indiana Code 36-1-9-1, 
governing cities, so our 
legal challenges; 


Indiana Code 36-1-12-1, 
arding of public works 


programs will survive any and all legal 
challenges; and 


(e) The form and substance of any ordinances or resolutions 
to be presented to the Common Council of the City of Fort 
Wayne, Indiana, for the coGifying of any and all programs 
developed concerning minority business participation. 


6. IMMEDIATE ACTION: The Board of Public Works оғ the City 
of Fort Wayne, Indiana, and the Director of the City's 
Department of Purchasing, and all other officers and 

employees of the City involved in the awarding of City 
procurement and construction are hereby char 
with the duty of p 
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Therefore, because ої legal uncertainties of affirmative 
action plans, the administration shall seek an Opinion from 
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the In3iana Attorney General on the legality of а minority 
business participation ordinance. The administration seexs 
this opinion with the understanding that while such opinions 
may be informative as to the Attorney General's position on 
such ordinances, an Attorney General's opinion is not 
binding in a court of law. Also, if legally possible, a 
similar opinion shall be sought from the United States 
Department of Justice. 


8. NEW LEGISLATION: The City Attorney of the City of Fort 
Wayne, Indiana, is hereby instructed to commence immediately 
the drafting of new legislation for submission to the 
General Assembly of the State of Indiana in January of 1984. 
This new legislation shall concern necessary amendments to 
the existing State Purchasing and Public Works Construction 
Laws so as to clearly allow for minority business 
participation programs. 


This document has been signed апа паде effective this 29th 
day of August, 1983. 


Me 


Winfield C. Moses, Jr., Mayor 
of the City of Fort Wayne, Indiana 
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MBE/WBE STATEMENT 


FOR 
CITY: OF FORT WAYNE, INDIANA 


BID NO. 1204 
BID DATE:  0-/9-Х35 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
presently preparing an ordinance concerning minority and 
women's business participation for City contracts. This 
project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals and to 
further meet affirmative action requirements, the 
undersigned commits чу percent ( /2 8), asa goal, ої 
the undersigned's total bid to minority/women's business 
participation. In that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 


e 





Name of Firm Type of Work 

1. CH Yok SAND «x GRAVEL, INC 5 PERE CATE Sung f. 
2 
З; 
4. 

Submitted оп 

By 

Business Address: Giver: 7 





РАВЕНА, МАНА > 





А 


Phone Number: doe 16727 У ҒАРЫ 


СЕУ 
ц 


in 
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Reference Мо. 1204 


— 


NON-COLLUSION AFFIDAVIT 


STATE OF INDIANA, 
DX Beth... county 


55: 


The undersigned bidder or agent, being duly sworn on oath. says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him. 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid- 
ding, and that this bid is made without reference to any other bid and without any agreement, under- 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has. have or will receive directly or 


indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 


22% ET 
= ика pero s Mas EE ames | 


— Bidder ue Agent 


% // | ) we р 
ічоесгісеб and sworn to before me this ..// ____ E CL item Е м: кој у. 
қ А и 
му Commission Expires | 
ӨС, 


21 


д 2 pa 21 в - 


PROPOSAL AND BID SURETY FORM 
PROPOSAL:. 


In compliance with the foregoing invitation to bid and subject to 21) ef the conditions thereof the uncersigred offers 
and agrees. if this bid is accepted within а reasonable time from date of opening of bids, to enter into в contract bn ac- 
cordance with the prices stated herein. 


The Lega! Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Бреста] Conditions, 
Specifications, and Plans applying form в part ef this proposal. 


This proposal is supported by the following bid surety аз required by law and signatures affixed thereto constitute 
beth а proposal and bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): 
BOND FORM: (USE THIS BOND РОКМ—КО ALTERNATE FORM OF BOND WILL BE CONSIDERED). 
KNOW ALL MEN BY THESE PRESENTS, THAT we, the uncersigred, are beld and firmly bound unto the City 
ef Fort Wayne, State of Indians, іл the sum of__Five Hundred and ро/100------------------:-----:----- 


a———— © SSS SSS в р um CD GD арок BSF Gm Ue CU Geo e s.s SS SSS SSS ат SS OS s... m. 


ЗВ I eS сыйы еле Ca i E ар зо ыан Фоһаьтз; 
to be paid on demang to said City of Fort Wayne, Из successors and assigns for which payment well and truly to be 


тізбе, we bereby bind ourselves, our beirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 














The condition of this obligation fs such that if the bid ог proposal attached hereto and made в part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and а contract warded 
to the undersigned bidder and tbe said bidder shall within ten (10) days after potice of said award enter into а contract 
with tke said City of Fort Wayne, State of Indiana, and shall secure tke performance of the same by bond or otherwise 
2; may be required to the satisfaction of the City of Fort Wayne, Indiana tben this obligation shall be null and void: 
otherwise to be in full force and effect. 


ПЕ torporste surety is furnished, НІ 
re $: 8 
BID CHECK (ALTERNATE FORM OF SURETY): thot s certificate suthorizing the кф кеды contac 


Certified O to siga the bond асестревуї»; the same. 


Cashiers Г} Check No. in the sum of 




















= перона 


ППИ u ы. залда аны EATE D ОКЕ ОМ При weg. tes ВЕЗНИ Ты ы спрат - Bank 





Е a E 
is herewith submitted end deposited іг lieu of bond under the same terms and conditiozs as set forth in the above bord 
Note: If Check is psed zs Bid Surety—Attech bere. 





е 


SIGNATURES (BID SURETY AND PROPOSAL): See Sanu, p tei: 


eS 
d 2 Z= > nG 
Witesseó br: > с уву Persen Ашхензей to © гъ a 
Á Q Q Í 5 ) | BIDDER А 
p е г tem - - —————Ó( Cees AND Tile 
OTHER PASIIESINTERESTED'IN PRINCIPAL 
THIS PROPOSAL 


(Зее 14--бігтатігез ender General Cozditons, etc.) 
Pere ар: Parse 16 ыы od A 


——Secretary=Treasurer | | 
M £260 CR 7 _.. ET ZU POPE 


Stree: Nimeni ard i Nester 


Garrett, Indiana 46738 


City. Sta: e ant Zi» Собе 
к є eR smt ТИ Dete June 1%, 1985- B 
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Naze ef Company — Prict er Tyce 


Writcessed bg: Incorporated 
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Е Indianapolis, Indiana 
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GENERAL POWER OF АТТОВМЕҮ 


American States Insurance Company 
INDIANAPOLIS, INDIANA 


KNOW ALL MEN BY THESE PRESENTS, that American States Insurance Company, a Corporation duly organized and existing under the 
laws of the State of Indiana, and having its principal! office in the City of Indianapolis, Indiana, hath made, constituted and appointed, and does by 


these presents make, constitute and ео 


(Jointly ог Severally) 


ot Garrett and State of Indiana 
its true and јами! Attorney(s)-in-Fact, with full power and authority hereby conferred in its name, place and stead, to execute, acknowledge and 








deliver any and all bonds, recognizances, contracts of indemnity and other conditional or obligatory undertakings. provided, 


however, that the penal sum of any one such instrument executed hereunder shall 


not exceed ONE HUNDRED THOUSAND AND NO/100 ($100,000,00) DOLLARS --------------___ 
and to bind the Corporation thereby as fully and to the same extent as if such bonds were Signed by the President, sealed with the common seal of 
the Corporation and duly attested by its Secretary, hereby ratifying and confirming al! that the said Attorney(s)-in-Fact may do in the premises. This 
Power of Attorney is executed and may be revoked pursuant to and by authority granted by Section 7.07 of the By-Laws of the American States 
Insurance Company, which reads as follows: 
"The Chairman of the Board, the President or any Vice-President shall have power, by and with the concurrence with the 
Secretary or any Assistant Secretary of the Corporation, to appoint Resident Vice-Presidents, Resident Assistant Secretaries 
and Attorneys-in-Fact as the business of the Corporation may require or to authorize any one of such persons to execute, on 
behalf of the Corporation, any bonds, recognizances, stipulations and undertakings, whether by way of surety or otherwise" 
IN WITNESS WHEREOF, American States Insurance Company has caused these presents to be Signed by its Vice-President, attested by its 












28th November 


Assistant Secretary and its corporate seal to be hereto affixed this day of 





А БВ AMERIC 


(SEAL) p 4 ë 
veni D, Z= 4 


Assistant Secretary 
STATE OF INDIANA ) 55: 
COUNTY OF MARION : 


Assistant Vice-President 





Оп this 28th —  — дау Әсе. NOvemDEeE т. A 50990 285 BE OE me personally came 


Alanson T. Abel ‚ to me known, who 
being by me duly sworn, acknowledged the execution of the above instrument and did depose and say; that he is a Vice-President of American 
States Insurance Company; that he knows the seal of said Corporation; that the seal affixed to the said instrument is such corporate seal: that И was 
so affixed by authority of the Board of Directors of said Corporation; and that he signed his name thereto under like authority. And said 





__Ајапзоп T. Abel 9  tyrhersaidthatheis acquainted with. Dan М. Guio +- angknowshim to be the 
Assistant Secretary of said Corporation; and that he executed the above instrument. 


MY COMMISSION EXPIRES 


My Commission вау. 1 агу Pubiic 


STATE OF INDIANA } 55: 
COUNTY OF MARION 2 


і--Фап М. Guio ________ the Assistant Secretary of AMERICAN STATES INSURANCE COMPANY. do hereby certify that 
the above and foregoing is a true and correct copy of a Power of Attorney, executed by said AMERICAN STATES INSURANCE COMPANY, which 
is still in full force and effect. 
This Certificate may be signed and sealed by facsimile under and by the authority of Section 8.03 of the By-Laws of AMERICAN STATES 
INSURANCE COMPANY which reads as follows: 
“All policies and other instruments of insurance issued by the Corporation shall be signed on behalf of the Corporation by the 
president or a vice-president and the secretary or an assistant secretary, whose signatures, if the instrument is duly 
countersigned by an authorized representative of the Corporation, may be facsimiles. Such signatures and facsimiles thereof 
shall be authorized and binding upon the Corporation notwithstanding the fact that any such officer shall have ceased to be such 
officer at the time such policy or other instrument of insurance shall have been actually issued by the Corporation.” 


In witness whereof, | have hereunto set my hand and affixed the seal of said Corporation, this 11418 č dayof__June ____ 


AD;19 85 . 


(SEAL) 425 Ж Жы 





906-Т8Т 


FOSS 


DIGEST SHEET 


TITLE OF ORDINANCE: SPECIAL 


JL £S 07 rh 


SYNOPSIS OF ORDINANCE: An ordinance approving the awarding 
of a bid with respect to the purchase of aggregates for the 
Street Department of the City of Fort Wayne per the 
specifications in Bid Reference #1204. 


DEPARTMENT REQUESTING ORDINANCE: PURCHASING 
и NIL tol LN VBNDINANCHÉ: 


EFFECT OF PASSAGE: The Street Department will be able to 
obtain sand, gravel and other aggregates for its various 
projects. 


EFFECT OF NON-PASSAGE: The Street Department will be unable 
to complete those projects which require gravel, sand and 
other aggregates. 


MONEY INVOLVED (Direct costs, Expenditures, Savings): 
May Stone & Gravel - $30,000.00 


Hixson Sand & Gravel - $20,000.00 


ASSIGNED TO COMMITTE (President): 


BILL NO. 9585-07-14 





REPORT OF THE COMMITTEE ON FINANCE - 
ль: 


МЕ, YOUR СОММТТТЕЕ ОМ FINANCE 24. ТО WHOM WAS 
` REFERRED AN (ORDINANCE) (RESOLUEKGN). approving Civil City Purchase ` 
. Orders #A-40690 and #А- 40691 with May Stone and Gravel and Hixon Gravel’ 


and Sand, respectively, ‘for the r. Department ої the City Of FORE 


Wayne, Indiana і 4" = б 
Ts кы ТКТ ТН ТТС ва ЕОР 
- $ ^ - . 














HAVE HAD SAID (ORDINAN (RESODUBEON) UNDER CONSIDERATION AND BEG 







HE COMMON COUNCIL THAT SAID (ORDINANCE) 





DO NOT PASS WITHDRAWN - = > 





. BEN А. EISBART 
CHAIRMAN | 









JANET G. BRADBURY 
VICE CHAIRWOMAN 





SAMUEL J. TALARICO y і 


THOMAS С. HENRY 





JAMES S. STIER 








-CONCURRED IN B Й we ` SANDRA E. KENNEDY 
{ ; CITY CLERK 





